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PUBLIC WORKS, IRELAND. 



THIRTY-SEVENTH ANNUAL REPORT' 

TIIOM 

THE BOARD OF PUBLIC WORKS IN IRELAND, 

EOR THE YEAR 1868 . 



TO THE LORDS COMMISSIONERS OF HER MAJESTY’S TREASURY. 

May it please your Lordships, 

TX7E have the honour to submit our Thirty-seventh Annual Report, embracing, in the 
usual manner, the several services intrusted to our management, viz. 



Accounts : — , . ^ , 

Loans for Public Works, Advances and Repayments. 

Sanctions for Grants. 

Castle and the HjwH Port Office and Metropolitan Police 

Prisons, Hospital, Kilmalnham, the Royal 

eSdrisr Glasnevin Gardens, 
SXS Ml Abe National Gallery of Ireland, Irishtown Chnreh. 
Constabulary Buildings throughout Ireland. 

Coast-Guard Stations do. 

Customs Buildings dm 

Inland Revenue Buildings do. 

Quterffcolleges, at Cork Belfast, and Galway. 

National Education Buildings. 

Lauded Property Improvement, including 

Fannies and Farm Buildings. 

Do. Scutch Mills. 

Do Labourers’ Dwellings. 

Loans for Planting Trees for Shelter. 

Arterial Drainage, with Improvement of Navigation and Water-powe . 

Drainage and Improvement of Lands. 

Drainage Maintenance. 



Harbours. 

Fishery Piers and Harbours. 
Inland Navigations. 
Utilization of Sewage Act. 
Tramways. 

Post Roads. 
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COMMISSIONERS OE PUBLIC WORKS, IRELAND. 

Sanctions for Grants. 



By Act 1 tfc 2 Wm, 4, c. 33, for Public Works, 

By Act 1 Vic., c. 21, for Public Works, 

By Act 1 & 2 Vic., c. 88 (portion of £50,000), appropriated 
to Grants for Public Works, 

By Act 6 & 7 Vic., c. 44, for Public Works, 

By Act 9 Vic., c. 1, in. aid of Relief Works, 

By Act 9 & 10 Vic., c. 10S, do. 

By Act 2 <fc 3 Vic., c. 61, in aid of tbe Improvement of tie 
Shannon Navigation, .... 

By Act 9 Vic., c. 3, for Piers and Harbours, 

By Act 10 <fe 11 Vic., c. 75, for do., 

For Navigation in connexion with Drainage, Act 5 & 6 Vic., 



£ 


s. 


d. 


£ 


.t. 


d. 


50,000 


0 


‘6. 








50,000 


0 


0 








4,000 


0 


0 








21,000 


0 


0 


125,000 






50,000 


0 


0 






175,000 


0 


0 


225,000 

290,717 


0 

0 










0 


50,000 


0 


0 








40,000 


0 


0 


90,000 

141,073 




0 

0 


__ 






0 








871,790 


0 


0 



LOANS. 



The advances made during the past year under the Public 'Works and Land Improve- 
ment Loan Acts, as will be seen by the statements in the Appendix, amount to £116,075. 
This sum has been applied under the Board’s general control to the following purposes, 
viz. : — 



Public Works’ Loans — 

For River Drainage Works, 26 and 27 Vic., c. 88, 
M „ Maintenance, 

„ Fishery Piers, 9 Vic., c. 3, . 

„ Balbriggan Harbour. . . 

Labourers’ Dwellings, 29 & 30 Vic., c. 44, 

„ New Bridge at New Ross, 

To Counties for Roads, etc., . . . • 



Land Improvement — . , , ._ 

For thorough Drainage, Farm Buildings, Labourers Dwellings, 
Planting, Fencing, & 



£ 

22,095 

824 

305 

120 

414 

27,094 

250 



51,102 



64,973 



£116,075 



Detailed reports of most of these services appear in the subsequent pages of this report. 
Applications have been latterly made to us by the Grand Juries of several Counties, for 
loans for making roads and bridges and other useful public works. Since the passing of the 
Act 16 and 17 Vic. cap. 136, in the year 1853 (which enabled counties, for the first time, 
with the approval of this Board, to borrow from private sources), we have discontinued, 
bv vour lordships’ instructions, to make any advances to Grand Juries. Seeing, however, 
the obstruotionS thrown in the way of useful public works by a rigid adherence to this 
rule we represented the difficulties Grand Juries had to contend with m procuring from 
private parties, the funds for those works that were too costly to be charged and levied 
on the cesspayerein one or two years ; and your lordships have been pleased to authorize 
ub to resume the practice of making loans to counties on Grand Jury Presentments, 
under the 1 and IV., cap. 33, when it shall be shown to our satisfaction that the 

work is of such a permanent character as that the cost may fairly be extended over a 

number of years not exceeding ten. . 

i The Re-payments for the year ended 31st March, 1869, on the various Loan Acts in- 
trusted to the Board’s management, amount to £179,1 72. This sum is generally collected 
by half-yearly instalments, and considering that it involves upwards of 6,000 applications 
to proprietors of land and others, resident ill all parts of the country, it is satisfactory to 
be able to state, as indicating to some extent the prosperity of the country, that the re- 
payments as a whole are made with great punctuality, viz.— 



£ 

Public Works, . . . 7,566 

Arterial Drainage, . . . 50,912 

Laboucbere Drainage, . . 10,284 

Laud Improvement, . . 109,887 



178,649 
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PUBLIC BUILDINGS. 

Tlie usual works of ordinary repairs and maintenance have been executed to the 
different public buildings in charge of the Commissioners. These include in Dublin — 
The Viceregal Residences in Dublin Castle and the Phoenix Park ; the Chief Secretary’s, 
Under Secretary’s, and Private Secretary’s Lodges. All Official Residences and Public 
Offices in Dublin Castle, and all Government Offices in Dublin, whether in buildings 
belonging to the Crown, or in rented houses. The institutions of the Royal Hospital. 
Kihnainham, and the Royal Hibernian Military School, Phoenix Park ; the buildings of 
the Royal Dublin Society, the Royal College of Science, Stephen’s-green, the National 
Gallery, and the Royal Irish Academy. 

Four Courts. 

Considerable progress has been made with the works of constructing a new Court and 
Offices for the Vice-Chancellor, and the re-arrangement of the several Offices connected 
with the Court of Chancery. The re-arrangement of the other Offices is held over pend- 
ing the decision of the Government. 

Police Courts , (She. 

The new Central Police Courts are now occupied, and the premises formerly used as 
Courts for the Divisional Magistrates, are now available for the accommodation of the 
Police Force, and are about to be adapted for that purpose. The several Stations, 
Offices, and Barracks within the Metropolitan Police District have been duly maintained. 
The building known as the Old Sheriff s Prison, in Green-street, has been fitted up as a 
Barrack for the Police now quartered in rented houses in Beresford-place, and a saving 
will result to Government of the rent now paid for these premises. 

Constabulary Buildings. 

The necessary repairs and maintenance of the Depdt in the Phoenix Park, and the 
several Barracks, the property of the Crown, throughout the country have been duly 
attended to. The works connected with the enlargement of the Barracks at William- 
street, Limerick, have been completed, and the building is now occupied by the Force. 

Contracts have been entered into for erecting new barracks at Ballyduff, county ' 
Waterford, and Errismore, county Galway ; and it is expected that they will be available 
within the present year. At Clonakilty, county Cork, Killarney, county Kerry, Dun- 
gannon, county Armagh, and Skibbereen, county Cork, new Barracks are also to be 
provided ; the plans for the two former have been approved by the Lord Lieutenant, and 
tenders for the works will be invited as soon as practicable. The plans for the two latter 
are delayed pending the obtaining sites. 

Government Prisons. 

The Convict Prisons at Mountjoy and Smithfield, in Dublin, and Spike Island, county 
Cork, and the Central Criminal Lunatic Asylum, at Dundrum, county Dublin, have been 
duly maintained. At the latter a new boundary wall has been built during the past 
year, which effectually prevents all means of trespass by the patients on the grounds of . 
the adjoining proprietors, a practice which had been the cause of much complaint. 
Arrangements are at present under consideration for extending the Convict Establishment 
at Lusk, by which the prison at Smithfield may be dispensed with and the building dis- 
posed of. 

Custom Houses and Inland Revenue Buildings. 

The repairs and maintenance of the several buildings connected with the Customs j 
and Inland Revenue Departments, which are the property of the Crown, have been duly f 
attended to. t t 

Post Offices. 

The offices at Cork, Dublin, and Limerick have been duly maintained. 

Royal Dublin Society, Kildare-street. 

Several works for completing the fittings and arrangements of the Natural History 
Museum have been effected and are being still continued. 

Extensive additions have been made to the large Conservatories in the Society’s 
Gardens at Glasnevin. The work is just completed, and will afford the required 
increased accommodation. 
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Phoenix Park. 

No new works have been undertaken during the past year. The People’s Garden 
and the Plantations in the Park have been carefully maintained. 

Vartry Water Supply to the Park. 

The works connected with the supply of V artry W ater to the various buildings in 
the Park have been satisfactorily completed, and in addition to the advantages arising 
from the supply being ample and at high pressure, a considerable expenditure in labour 
is saved which was formerly necessary in pumping the supply. 

Queen’s Colleges. 

Belfast College.' — The new Library at this building, and for which a re- vote of £950 
was taken last year, has now been completed, and is at present in occupation. 

Cork College. — The heating apparatus for the Library, &c., and the exterior of the 
Anatomical School, has been completed. 

Galway College. — No. particular works of improvement or of a special character have 
been undertaken at this building during the year beyond the customary works of 
maintenance. 

District Registry Offices under Court of Probate. 

The new District Registry ( )ffice in Kilkenny will, it is expected, be completed and 
fit for occupation in a few weeks ; and the necessary works of maintenance and repair 
at the District Registries of Belfast, Armagh, Londonderry, Cork, and Waterford have 
been duly attended to. 

National Education Buildings. 

Sixteen new ordinmy Literary National School-houses have been built in the past 
year, at a total cost of £5,295, towards which the Board paid the sum of £3,530, being 
two-thirds of the cost, the remaining one-third of the expense being contributed by 
local persons interested in the schools. Various additions and improvements, such as 
providing timber, flooring, erecting porches, building enclosing walls and gates, wain- 
ficoiting, tablet rails, and other works have been effected at twenty-four ordinary 
literary National Schools, at a total cost of £735 6s. 4 d. Towards this sum the Board 
contributed two-thirds, viz., £490 4,?. 3d., and the remaining one-thii'd was borne by 
local persons interested. Besides this expenditure the Board have expended in repairing 
and maintaining the Metropolitan (or Central) Model School Buildings, the District 
Model, Minor Model, and Model Agricultural Schools, a sum of £5,469 8s. lid., and a 
further sum of £1,086 14s. 5 d. for furniture for these buildings, and on the ordinary 
literary National Schools in charge of the Board a sum of £2,927 Is. 5 d. has been also 
expended on maintenance and repair. Since the date of the Board’s last Annual Report, 
the duty of supplying domestic furniture and utensils for the use of the resident officials 
in the various Model Schools of the Board of Education usually supplied with such, and 
of sundries for housekeeping and other purposes hitherto paid for out of office contin- 
gencies itas been transferred to this Board ; and this service, which involves a large 
total outlay, requires great care and attention in carrying into effect. 

Coast-Guard Stations. 

The following new Stations have been completed during the past year, and are now 
occupied by the officers and men : — 

Bangor, county Down, for 1 Chief Officer, 1 Chief Boatman, and 5 men. 

Bonmahon, county Waterford, for 1 Chief Officer and G men. 

Castlotownsend, county Cork, for 1 Chief Officer, 1 Chief Boatman, and 4 men. 

Cromane Point, county Kerry, for 1 Chief Boatman and 5 men. 

Knockadoon, county Cork, for 1 Chief Boatman and 5 men. 

Extensive additions and alterations have been made at Claggan, Fenit, and Cahirciveen, 

are in progress at Oyster Haven. 

The works are in progress at the following new Stations : — 

Ardmore, county Waterford, 1 Chief Officer and 4 men. 

Ballygeary, county Wexford, 1 Chief Officer and 7 men. 

Ballyheige, county Kerry, 1 Chief Officer, 1 Chief Boatman, and 5 men. 

Ballydavid, county Kerry, 1 Chief Boatman and 6 men. 

Bally castle, county Antrim, 1 Chief Officer and 6 men. 

B 



Public 

Buildings. 
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Steps have been taken for proceeding with the new buildings at Malin Head, county 
Donegal; Courtmacsherry, county Cork; Skull, county Cork; Sbeephaven, county 
Donegal ; Elly Bay, county Mayo ; and Bally glass, county Mayo. 

Arrangements have also been made for new works and alterations at Ballycotton, 
Cork ; Castletownsend, Cork (boat-house and slip) ; Castletown, Bearhaven, Cork ; Old 
Head, Kinsale, Cork ; Mill Cove, Cork ; Roche’s Point, Cork ; Robert’s Cove, Cork ; 
Upper Cove, Cork ; Portrane, Dublin ; Portmagee, Kerry ; Soldier’s Point, Kerry ; 
Bray, Wicklow (boat-house) ; Wicklow (boat-house). 

Works of repair and maintenance have been executed at various stations during the past 
year, at a cost of £3,738 19s. 3 d. 



Fuel and Light, &c. 

Until 31st March, 186S, the above service had been limited to the supply of coals and 
firewood to the several public departments in the Dublin District. But in accordance 
with the Treasury minute of the 23rd December following, the service was extended 
from 1st April, 1868, so as to embrace the supply of fuel and light, and other incidents 
to all public departments throughout the kingdom; and the change appears to be very 
convenient to all parties concerned, and is calculated to produce economical results. 

The service for the twelve months ended 31st March, 1869, embraced the supply to 
about 250 establishments, of coals, coke, turf, gas, chandlery, &c., to the aggregate 
amount of £16,432. 



LAND IMPROVEMENT. 



In submitting our Report on this subject we subjoin as usual a Table showing the 
number of applications, and the amounts issued in each year, from the commencement.of 
operations under the Land Improvement Acts in 1847 to the close of the financial year, 
1868-69 

Ko. of Applications. Amount -Issued. 



1847, Jane to December- (inclusive), 

1848, .... 

1849, .... 

1850, .... 

1851, .... 
1852^ .... 
1853, . 

1854 

1855, .... 

1856, .... 

1857, .... 

1858, . 

1859/ .... 
I860; .... 
1861, .... 
1862, .... 
1868, .... 

1864 

1805 

1866, .... 
1867, .... 
1868-9, 



1,354 






. £72,790 


571 






. 356,160 


643 






. 379,836 


436 






. 250,324 


280 






. 145,653 


164 






. 88,542 


154 






. 55,454 


123 






. 49,293 


9S 






. 35,180 


108 






. 32,510 


114 






. 31,674 


112 






. 35,524 


111 






. 29,334 


135 






. 26,902 


154 






. 36,656 


184- 






. 61,375 


138 






. 58.830’ 


132 






. 58,430 


90 






. 46,215 


98 






. 26.290 


•145 






. 39,185 


179 






. 64,973 



It will be seen that the year just closed shows a considerable increase, the applications 
being thirtyrfour over those received in 1867—8, and the. excess of issues, £25,788. 
This renewed activity in land improvement operations is to be. attributed to the increased 
facilities afforded by the Act 29 & 30 Vic., c._ 40, and to information relative to those 
facilities which has been given by the circulation of printed instructions and designs for 
the different classes of work. 

The results of the operations carried on under these Acts have been very satisfactory ; 
and the proprietors wb.oh.aye obtained, loans fully admit the benefits which have resulted 
from them. It is also satisfactory to observe that similar works executed from private 
funds have been attended with the same beneficial results, the proprietors in many cases 
availing themselves of the knowledge derived from the operations under these ■ Acts, 
and frequently acting on the advice of our Inspectors. . 

As the period approaches when the loans made immediately after the passing, .of the 
Act 10 Vic., c. 32, will be fully repaid, it may be expected that the .proprietors who are 
still liable tp rentcharge in. respect. thereof will avail themselves of the release of their 
lands to enter into arrangements for further; loans with a view to improving their 
estates. 
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As a general rule, the borrowers to whom instalments have been advanced furnish 
accounts of expenditure within a reasonable time, but when there is any unnecessary 
delay in expending the sums issued, we call for returns of work executed. However, the 
cases are very rare in which we have found it necessary either to threaten or institute 
law proceedings. 

Up to the 31st March, 1869, 4,542 loans were sanctioned by your lordships, but the 
whole of the loans so sanctioned have not been issued ; as many of them, or portions 
of them, have been either relinquished by the borrowers or cancelled by the Board by 
virtue of the power given in the Act 13 14 Vic., c. 31. 

At the close of the financial year ended 31st March, 1869, there remained unappro- 
priated, out of the funds of £3,000,000 provided for the Land Improvement service by 
the Acts quoted in the margin, the sum of £902,720. 

The total amount issued on account of works up to the 31st March, 1869, was 
£1,981,130. . 4 , 

These totals comprise 399 loans, amounting to £148,975, which have been sanctioned 
to proprietors for the erection and improvement of farm buildings ; 104 loans, amounting 
to £51,240, for labourers’ dwellings; and 7 loans, £1,940, for the erection of scutch mills 
for flax. . 

The following is a tabular statement according to districts and counties, showing the 
number of applications for loans, and the amounts issued for all classes of work under 
the several Land Improvement Acts, up to the 31st March, 1869 : — 



Schedule showing the Number of Applications and Amounts Issued. 



Northern Division. 
Antrim, . 

Londonderry, 

Donegal, . 

Fermanagh, 

Tyrone, 

Armagh, . 

Down, 



Midland and 
Cavan, 
Monaghan, 
Longford, . 
Louth, 

Meath, 
Westmeath, 
Dublin, 

Kildare, 

King’s, 

Queen’s, 
Wicklow, 
Carlow, 
Kilkenny, 

W exford, 



Western. 

Sligo, 

Leitrim, . 

Mayo, 

Roscommon, 
Galway, . 

Clare, 



Southern. 
Limerick, . 
Tipperary, 
Waterford, 

Cork, 

Kerry, 





No. of 
Appli- 
cations. 


T 

Amount Issued. o 






£ 


s. 


d. 




115 


82,738 


0 


0 




93 


38,458 


0 


0 




186 


90,881 


0 


0 




94 


43,855 


0 


0 




168 


64,360 


0 


0 




52 


13,048 


0 


0 




55 


23,974 


0 


0 




86 


21,271 


0 


0 




64 


24,399 


0 


0 




104 


39,546 


0 


0 




53 


22,545 


0 


0 




159 


82,217 


0 


0 




98 


30,205 


0 


0 




110 


26,937 


0 


0 




135 


37,983 


0 


0 




105 


21,573 


0 


O' 




201 


74,505 


0 


0 




115 


41,346 


0 


0 




133 


60,159 


0 


0 




133 


47,321 


0 


0 




194 


79,387 


0 


0 




128 


50,867 


0 


0 




118 


44,285 


0 


0 




272 


105,654 


0 


0 




218 


86,670 


0 


0 




450 


127,015 


0 


0 




182 


51,116 


0 


0 




404 


153,319 


0 


0 




307 


89,017 


0 


0 




95 


35,170 


0 


0 




634 


144,294 


0 


0 




332 


127,016 


0 


0 






Totals, . 



Total Amount Issued. 



1,368 



5,593 



357,314 0 0 



465,607 0 0 



548,815 0 0 



1,981,130 0 0 



B 2 



Land Im- 
provement. 



10 Vic. ,o. 32. 

12 Fie., c. 23. 

13 <C-;i 4 Vic., 
c. 31. 

29 <6 30 Vic., 
40. 
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Thorough Drainage. 

From the commencement of operations under the Land Improvement Acts, up to the 
31st March in this year, 235,909 acres have been thorough drained at an average cos t 
of £5 7s. Gel. an acre. Of this quantity, 8,142 acres have been drained during the period 
from 1st April, 1868, to 3 1st March, 1869. 

Planting for Shelter. 

Five loans amounting to £2,825, have been made for this description of improvement; 
and of 10 other loans, planting for shelter forms part of the work estimated for. 

Farm Buildings. 

Since the passing of the Act 13 & 14 Vic., c. 31, 399 loans, amounting to £148,975, 
have been sanctioned by your Lordships for the erection of farm buildings, and the 
operations under 2S9 of these loans, amounting to £106,285, have been completed. 

The following schedule shows the number of loans for farm buildings completed m 
each county in Ireland, with the sums sanctioned and issued : — 



Loans for Farm Buildings which have been closed. 



Nome of County. 


No. 

of 

Loans. 


Amount 

tioned. 


Amount 

Issued. 


Name of County. 


No. 

of 


Amount 


Amount 

Issued. 




4 


£ 

1,050 


£ 

1,050 


Longford, 


S 


£ 

2,300 


£ 

2,300 




5 


1,550 


1,550 


Louth, . 
Londonderry, . 


3 


1,100 


1,000 




5 


1,620 


1,620 

1,950 


5 


1,500 

7,000 


1,500 




5 


1,950 


Mayo, . 
Meath, . 


18 


6,050 


Cork, . 


31 


9,650 


9,030 


4 


2.900 


2,900 




G 


1,200 


1,200 


Monaghan, 


1 


300 


300 




4 


1,100 


1,100 


Queen’s, . 
Roscommon, . 


6 


3,150 


3,050 




7 


2,650 


2,650 


17 


5,800 


5,530 




1 


650 


520 


Sligo, . 


S 


4,350 


3,980 




25 


9,130 


8,940 


Tipperary, 


23 








16 


5,610 


4,640 


Tyroue, . 


7 




2,850 




14 


4,350 


4,090 


Waterford, 


1 


200 


200 




G 


1,500 


1,500 


Westmeath, 


8 


4,700 

3,675 


3,220 




2 


450 


450 


Wexford, 


11 


3,675 


Leitrim . 


4 


1,100 


1,100 


Wicklow, 


4 


1,650 


1,500 


Limerick, 




11,700 




Totals, . 


289 


106,285 


98,425 



Fifty loans for farm buildings, amounting to £28,725, are in progress, under which sums 
amounting to £16,078, have been issued, and 60 loans, amounting to £13,965, have not 
been proceeded with. 

Scutch Mills. 

During the past financial year, one additional loan has been made under this head, 
making the total number of loans sanctioned for such buildings since the passing of the 
Act, 7, amounting to £1,940, of which £1,400 has been issued. 



Labourers’ Dwellings. 

Since the passing of the Act 23 Vic., c. 19, 104 loans, amounting to £51,240, have 
been sanctioned by your Lordships. 

The following table shows the loans for labourers’ dwellings which have been 
closed : — 

Loans for Labourers’ Dwellings which have been closed. 



Couuty. 


N umber 
of Loans. 


Ainoun t 

sanctioned. 


Amount 






" 


£ 


s. 


d. 


£ 


s. 


d. 




1 


400 


0 


0 


400 


0 


0 




5 


3,620 


0 


0 


3,460 


0 


0 




1 


200 


0 


0 


200 


0 


0 




1 


550 


0 


0 


110 


0 


0 




1 


500 


0 


0 


100 


0 


0 




3 


3,550 


0 


0 


3,080 


0 


0 


Dublin, 


3 


640 


0 


0 


420 


0 


0 




1 


300 


0 


0 


300 


0 


0 


Kerry, 


4 


1,100 


0 


0 


1,020 


0 


0 


Kildare, 


1 


500 


0 


0 


500 


0 
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Loans for Labourers’ Dwellings -which, have been closed. — continued. 



Couuty. 


Number 
of Loans. 


Amount 

sanctioned. 


Amount 


Limerick, . 
Londonderry, 

Longford, . 

Louth, 

Meath, 

Mayo, 

Monaghan, . 

Queen’s, 

Sligo, .... 
Tyrone, 

Waterford, . 
Westmeath, 

Wexford, 


1 

3 

1 

1 

2 

2 

1 

1 

3 

1 

' 


£ s. d. 
300 0 0 
2,000 0 0 
200 0 0 
100 0 0 
580 0 0 
325 0 0 
480 0 0 
240 0 0 
900 0 0 
950 0 0 
350 0 0 
1,200 0 0 
1,900 0 0 


£ s. d. 
300 0 0 
1,940 0 0 
200 0 0 
100 0 0 
580 0 0 
325 0 0 
480 0 0 
240 0 0 
360 0 0 
550 0 0 
350 0 0 
640 0 0 
1,850 0 0 


46 1 20,885 0 0 1 17,505 0 0 



Lund In- 
proveinnnl . 



Of tile remaining loans sanctioned for labourers’ dwellings, 48 are “ ' 
amounting to .£27,045, under which £10,260 has been issued, and 10 amounting to 

in Appendix. B extracts from the Beports of our “ 

Appendix C a statement of the loans under which works are m progress, with the 
amounts and the dates of the last orders for issue. 



ABTEBIAL DBAINAGE. iS*,. 

determining, on the apphcation ol propn , t derived by them from improve- 

«» *>— t0 «"* a11 
S-pan-Umr » -speot of the 

fBe diffCTmit coun^^amouhted 

*£»■* in respect thereof 

amounted to £971,022. 

Drainage and Improvement of Lands Acts (Ireland). 

Ofi & 27 Vic , c. 88 ; 27 & 28 Vic, c. 72 ; and 28 & 29 Vic, c. 62. 

Three new Drainage districts have been submitted for our consideration since our last 

Annual Report, namely ■.— . „ , 

The Ward, near Swords, counties of Dublin arm Meath. 

The Frahkford Biver, King's county. 

The Mulkear, near Castleconnell, county Limerick. 

The total number of districts brought before the Board since the passing of these Acts 
is 23. They are as follow : — 



1. Athboy, county of Meatli. t 

2. Ballynacarrig, King’s and Queen s counties. 

3. Tliurles, county of Tipperary. 

4. Rathdowney, Queen’s couuty. 

5. Six-mile-bridge, county of Glare. 

6. Kilmastulla, county of Tipperary. 

7. Silver River, King’s county and county of West- 

8. Parson stown, King’s county and county of Tip- 

perary. 

9. Camoge, county of Limerick. 

10. Elphin, county of Roscommon. 

11. The Connell, county of Kildare. 



12. Briclrey, county of Waterford. 

13. Upper Inny, counties of Cavan, Longford, Meath, 

and Westmeath. 

14. The Quinagh, county of Carlow. 

. 15. The Clodiagli, county of Tipperary. 

16. The Island Lakes and Glore River, county of Mayo. 
17'. Lough Oughter and River Erne, county of Cavan. 

18. Buncam Lake and Ballyliean River, county of Mayo. 

19. The Rully, Queen’s county. 

20. The Doohvle, county of Limerick. 

21. The Ward, counties of Dublin and Meatli. 

23. Frankford River, King’s county. 

23. The Mulkear, county of Limerick. 
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Arterial 

Drainage. 



Acts have been passed confirming the provisional orders of the Board constituting 
fourteen of these districts, viz., Athboy, Ballynacarrig, Bathdowney, Six-mile-bridge 
Kilmastulla, the Silver Biver, the Connell, the Brickey, the Quinagh, the Parsonstown’ 
Elphin, Clodiagh, Camoge, and the Upper Inny. 

The works of the Athboy, Kilmastulla, Rathdowney, Silver River, Ballynacarrig, and 
Connell districts have been completed. The final awards have been made in the Athbov 
Iiathdowney, and Ballynacarrig districts. The works of the following districts are in 
course of execution : — Six-mile-bridge, Parsonstown, Brickey, and Quinagh ; and those 
of the Camoge, Elphin, Upper Inny, and Clodiagh are about to be commenced. 

With regard to the nine remaining districts, the Thurles was abandoned by the 
petitioners ; the Doohyle is before Parliament for an Act ; and the other seven districts 
are passing through the stages required by the Acts previous to provisional orders 
constituting them being made. 

The Loans sanctioned by your Lordships under these Acts are as follow : — 



Kilmastulla, county Tipperary, ..... i' 9,364 
Six-mile-bridge, county Clare, ..... 16,000 
Rathdowney, Queen’s county, ..... 2,450 

Athboy, county Meath, ..... 10,400 

Silver River, county Westmeath and King’s county, . . 3,233 

Ballynacarrig, King’s and Queen’s counties, . . . 5,600 

The Connell, county Kildare, ..... 2,100 

Parsonstown, county Tipperary and King’s county, . . 9,140 

The Quinagh, county Carlow, ..... 2,600 

Elphin, county Roscommon, ..... 14,000 
Brickey, county Waterford, . . . . .4,142 



The total area of land to be improved in the Twenty-two di 



iroceeded with is 46,370 -^a., and the estimated cost of the works £189,862. 



.stricts which are being 



Drainage Maintenance Act, 1866. 

29 & 30 Vic., cap. 49. 

Under the provisions of this Act the necessary works of maintenance have been 
executed in the Balia and Lough Dalla districts, and the charging orders made. 



Harbours. 



HARBOURS. 



Kingstown Harbour, County Dublin. 

During the past year the surface of all the Roads and Footpaths were maintained, 
cleaned, watered, and lighted. The Piers, Jetties, Wharfs, Buildings, Fences, Roads, 
and Sewers, and all works connected with the Harbour, have been maintained in an 
efficient state of repair. 

The repairs of the Mail Packet Pier have been proceeded with, and are nearly com- 
pleted. 

The following is a return of the Vessels that have used the Harbour during the last 
year, .1868 — Mail and Passenger Steamers and Yachts excepted : — 



Sailing Vessels, to and from the port of Dublin, waiting wind or tide, 
Steamers, Ditto, Ditto, 

From English, Irish, Scotch, and Foreign porta, to Irish ports, 

From English, Scotch, and Foreign ports, to English and Scotch ports, 
From Irish ports to English, Scotch, and Foreign ports, 

From English and Scotch ports to Foreign ports, 

For Orders, ........ 

To Kingstown, ....... 

iMen-of-War, H. M. Troop Steamers, and Coast Guard Cruisers, 



In the provious year the numbers were, . 



Total, 



. Niunb.or. 


Tonnage. 


536 


96,959 


30 


14,999 


246 


18,725 


167 


19,679 


194 


13,492 


48 


13,099 


3 


729 


518 


.52,118 


27 


— 


1,769 


.229,800 


1,827 


.212,950 



Donaghadee Harbour , County Down. 

The injury done to the sea slope by the storms in the spring of 1868 have been 
substantially repaired, and the works of the Harbour have been maintained in good 
order. — See Appendix D. 
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Dunmore Harbour, County Waterford. 

The repair of the damage -which the Harbour sustained from the severe storms in the 
flr 186 7 is almost complete, and has been well and substantially- executed A consider- 
able outlay will shortly be required for dredging out the Harbour, the silting up of which, 
mentioned in our former reports, continues to increase.— See Appendix D. 

Howth Harbour , County Dublin. 

All the works of this Harbour have been maintained in good repair. The Cannon 
•md Murr Rocks, which were a serious obstruction in the Harbour, have been blasted 
!ind removed by divers, and the removal of other rocks is in progress. Afaxmet . lengtn 
nf fiftv feet of the West Pier has been let for fish-curing purposes and thirty teet ten. 
the erection of a ship smith’s forge. The Roadways and other works have been kept m 
good repair. — See Appendix D. 



FISHERY PIERS AND HARBOURS. 

Acts Vie., c. 3 ; 9 & 10 Vic., c. 75 ; 16 & 17 Vic., c. 136 ; 19 & 20 Vic*, c. 37 ; 

29 & 30 Vic., c. 45. 

Kilkeel Pier, County Down. 

The works of this Pier, which were completed early in the spring of 1868, were very 
seriously damaged by the extraordinary flood in the Kilkeel River, which occurred on 
the 22nd of August, 1868. The damage has been repaired as far as the funds available 
would admit. — See Appendix D. 

Leenaun, county Galway. 

Barnaderg, county Galway. 

Carrigaholt, county Clare. 

The Piers at Leenaun and Barnaderg, which were completed last year have been 
handed over to the county Galway ; and the Pier at Carrigaholt, which is also finished, 
will be immediately handed over to the county Clare. . . 

The following Piers are in course of construction ; the first-named by a Conti actoi, tne 
others by the Board’s Officers : — 

Bantry, county Cork. 

Lady Elizabeth’s Cove, county Waterford. 

Spiddlk, county Galway. 

Clieoen, county Galway. 

Those at Lady Elizabeth’s Cove and at Clifden are nearly completed. 

A contract has been let fora small Pier or Boat Slip at Arranmore, county Donegal 
At Passage East -the design of the work's has been modified to meet the washes + oi 
the Waterford Harbour Commissioners, who subscribed a considerable sum towards the 
cost of the work, which will be commenced immediately. 

Applications for Grants in aid of Piers at— 

Errislannon, county Galway ; 

Ballycastle, county Down ; and _ 

Buncrana and Port Salon, in Lough S willy, county Donegal ; 

have been received, and recommended for sanction. , , 

The works are about to be commenced at Ballycastle and Errislannon^ and steps are 
being taken to make the final declarations in the cases of Buncrana and Port baion. 



Fisher 1/ 
Piers and 
Harbours. 



INLAND NAVIGATIONS. 

Boyne Navigation. 

The works of this navigation have been maintained in good repair. — See Appendix D. 
River Maigue Navigation. 

The works are in a satisfactory state of repair. — See Appendix D. 

Tyrone Navigation, Coalisland Canal. 

The works on this navigation have been kept in good repair. — See Appendix D. 



Inland 

Navigations. 
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A ntfit/uliims. 



Shannon Navigation. 

No expenditure has been incurred on this navigation during the past year beyond 
what was necessary for its proper maintenance ; all the works have been kept in good 
order . — See Appendix D. 

Ulster Canal. 



The works of this navigation have been put in good repair. Plans have been prepared 
for increasing the area of the Storeage Reservoir at Quiglough so as to provide for a 
sufficient water supply for the Canal. The necessary steps are being taken for pur- 
chasing the land required for this purpose . — See Appendix D. 

On the several navigations the expense and inconvenience caused by the weed 
“ anacharis alsinastrum” is increasing. 



Ti* towage THE SEWAGE UTILIZATION ACT, 1865. 

28 & 29 Vm., cap. 75. 

Under the provisions of this Act, since our last Annual Report, applications have been 

made to the Board to recommend the Public Works Loan Commissioners to make Loans 
for Works of Sewerage in the towns of — 

Moville, county Donegal. 

Kingstown, county Dublin. 

Having examined the plans, estimates, &c., of the proposed works, and having had the 
necessary local examinations made, we have recommended these cases to the favourable 
consideration of the Public Works Loan Commissioners. 



BRIDGES. 

Wellesley Bridge, Limerick. 

This Bridge, which was vested in the Commissioners of Public Works by the Act 
80 & 31 Vic., cap 53— "The Limerick Harbour (Composition of Debt) Act, 1867”— was 
taken over from the former lessees on the 20th of May, 1868, and has since been under 
the entire management of this Board ; and the tolls collected between that period and 
the 31st of March last amounted to £786. 

New Ross Bridge — Counties of Wexford and Kilkenny. 

Under the provisions of “The Bridges (Ireland) Act,” 30 & 31 Vic., cap. 50, dated 
15th July, 1867, the Joint Committee of the Grand Juries of the Counties of Wexford 
and Kilkenny, are building a new Free Bridge over the River Barrow, at New Ross, to 
connect the counties of Wexford and Kilkenny, in place of a bridge — the property of 
the Commissioners for building a Bridge over the River of Ross — which bridge was 
partly carried away in the month of January, 1867. The tolls, and the right of ferry, &c., 
have been purchased, and the new free bridge is being built with funds borrowed from 
this Board with the consent of the Treasury, on the security of presentments made by 
the counties of Wexford and Kilkenny. The estimated cost of the works, including 
£11,700 for purchase of property, amounts to £50,137. 



l‘ost Mood*. POST ROADS. 

Act 6 & 7 Wm. IV., cap. 116. 

On the application of the Postmaster-General, under the 61st section of the above- 
named Act, repairs have been executed during the past year on post roads situated in 
the following counties — 

Donegal. Down. 

These repairs have been executed under the superintendence of the respective County 
Surveyors, at a cost of £876 7s. (id. repayable by Grand Jury Presentment at subsequent. 
Assizes. 

We have the honour to be 

Your Lordships’ obedient Servants, 

J. G. M'KERLIE, 

W. R. LE FANU, 

E. Hornsby, Secretary, Commissioners of Public Works. 

Office of Public Works, Dublin, 

15 th May , 1869. 
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APPENDIX A.— 



(A.) — Abstract of the Accounts of the Commissioners of Public Works in Ireland, showing the Total of 



1“ 

11 p 
$3 




Heads or Account. 


Balances on 
31st March, 
1808. 


Received. J 

1 








£ s. d. 


£ s. d. 


Al 


21 


,oans, Advances, and Repayments, viz. 

Loans, 57 Geo. III., c. 34, ...... *1 

„ 1 8c 2 Wm. IV., c. 33, . . . • I 

„ 6 & 7 Vic., c. 44, L 

Arterial Drainage, ...... | 

Labouchere Drainage, ...... 1 

Land Improvement, ...... J 


5,842 15 8 


290,127 8 9 


A 2 


20 


Land Improvement Preliminaries, 10 Vic., c. 32, . 


577 5 0 


1,011 10 7 

i 


A3 


20 


Parliamentary Votes and Grants, viz. : — 

1. Public Buildings, Royal Harbours, &c., . . . ' 

2. Queen’s University, ... ... 

3. Ulster Canal, ....... 

4. Office of Public Works, . . . . ■ • 

5. Howth Harbour, . • • • • ’ 

6. H.M. Exchequer — Extra Receipts, .... 

7. Coast Guard Buildings, ...... 

8. Convict Prisons, ...... 

9. Civil Contingencies, ... .... 


16,871 12 2 


1 

194,702 13 7 


A4 


28 


District Lunatic Asylums, ...■••• 


3,395 13 4 


39,340 0 0 


AS 


30 


Miscellaneous Services, viz. : — 

1. Deposit Accounts, 1 & 2 Wm. IV., c. 33, 

2. Railway and other Arbitrations, .... 

3. Arterial Drainage Deposits, 26 & 27 Vic., c. 88, 

4. Maintenance of Post Roads, ..... 

5. Piers and Harbours, ...••• 

6. Inland Navigations: — Shannon, .... 

„ Boyne, . • t • 

7. Drainage Maintenance Accounts, 29 & 30 Vic., c. 49, . 

8. River Drainage Works, 5 & 6 Vic., c. 89, 

9. Wellesley Bridge, ...... 

10. New Ross Bridge, ...••• 

11. Athlunkard Bridge, ...... 

12. Limerick Harbour, ...... 

13. Gal way Harbour, ...... 

14. Wexford Free Bridge, ..-••• 

15. Sundry Accounts, ....... 


6,023 10 10 


I 

1 

44,466 14 3 






Total, ..... 


32,710 17 0 


569,648 7 2 j 


A 6 


34 


Classified Abstract of Loans for Public Works, 1 & 2 Wm. IV ., c. 33 ; anc 
6 & 7 Vic., c. 44. 






A 7 


36 


Statement of open Loan Accounts, 1 8c 2 Wm. IV., c. 33 ; and 6 & 7 Vic 
c. 44. 




i 


A 8 


37 


Ditto, 57 Geo. HI., c. 34. 




I 


A9 


38 


Statement of Pinal Awards under Arterial Drainage Act, witli Repayment 
thereon, to the 31st March, 1869. 




| 



Office of Ptiblic WorJcs, Dublin, lit May, 1869. 
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Accounts. 



Sums intrusted to tlieir Management for Collection or Disbursement for One Year, ended on 31st March, 1 S69. 



Balaucos 

Overdrawn on 1 

31st Maroli, 
i860. 


Totals. 


Ovordrawn 

I860. 1 


Paid. 


Balanoos on 
31st Maroli, 
1869. 


TOTALS. 


£ s. A 1 


£ s. d. 


£ s. d. | 


£ s. d. 


£ s. d. 


£ s. d. 


130 4 4 


290,100 8 9 


“ 


296,100 8 9 


- 


296,100 8 9 


- 


1,588 15 7 


- 


1,336 15 0 


252 0 7 


1,588 15 7 


- 


211,574 5 9 




200,809 16 9 


10,764 9 0 


211,574 5 9 


- 


42,735 13 4 


- 


38,404 16 7 


4,330 16 9 


42,735 13 4 


- 


50,490 5 1 


- 


46,778 2 9 


3,712 2 4 


50,490 5 1 


130 4 4 


602,489 -8 6 


- 


583,429 19 10 


19,059 8 8 


602,489 8 6 




s. 











W. B. Soadt, Accountant. 



C2 
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(A 1.) — An Account, showing the Receipts and Expenditure of the 
PUBLIC LOANS. 



To Balance, 31st March, 186S, ..... 


£ s. d. 


£ s. d. 


£ s. d. 
5,842 15 S 


Loans Advances. 

Public Works, 6 & 7 Vic., c. 44 : — 

Amount received from Commissioners of National Debt, 


- 


51,102 5 11 


| 


Land Improvement, 10 Vic., c. 32, <fcc.: — 

Amount issued from Consolidated Fund, 

Other Receipts, ...... 


59,000 0 0 
527 12 6 


59,527 12 6 




Total issued for Loans, .... 




110,629 18 5 






Loans Repayments. 

1. Public Works Loans : — 

Amounts received under the following Acts, viz. : — 

Loans, 57 Geo. III., c. 34, 

Loaus, 1 & 2 Win. IV., c. 33, 

Loans, 6 & 7 Vic., c. 44 — Public Works, . 

Other receipts, . ..... 


331 13 0 
2,124 5 1 
5,441 12 9 
313 7 0 


8,210 17 10 
51,104 0 11 




2. Arterial Drainage : — 

Amount received from Proprietors for Drainage Works, 


- 




3. Labouchere Drainage : — 

Amount received from Proprietors, .... 


- 


10,283 15 10 




4. Land Improvement : — 

Amount received from Proprietors, ... 

Other receipts, ....•• 


109,887 3 7 
11 12 2 






Total Repayments, . ... • 

To Balance carried to next Account, 








_ 


_ 


130 4 4 








296,100 8 9 


OJice of Public Works, Dublin, 1st May , 1869. 


(A 2.)— LAND IMPROVEMENT 


RECEIPTS. 




£ s. d. 


£ s. d. 


Balance from last Account, . . . . . 

Amount received from Treasury by way of Loan, .... 

„ „ from Proprietors in Repayment of Preliminary Expenses, 


300 0 0 
711 10 7 


577 5 0 
1,011 10 7 














£1,588 15 7 


Office of Public Works, Dublin, 1st May, 1869. 


(A 3.)— PARLIAMENTARY 



Balance from the last Account, . 
Ditto in H. M. Exchequer, &c., 



Carried forward, 



£ s. d. 


£ s. d. 


£ s. d. 





4,735 3 9 






12,136 8 5 


16,871 12 2 
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Commissioners of Public Works in the Year ended 31 st Marclx, 1S69. 

ADVANCES AND REPAYMENTS. 



Loans Advanoes. 

Public Works, G ifc 7 Vic., o. 44 : — 

Amount advanced on Loans, viz. : — 

For Public Works Loans, 1 & 2 Wm. IV., c. 33, . 
To District Drainage Board, 26 & 27 Vic., c. 88, 
For Drainage Maintenance, 29 & 30 Vic., c. 49, . 
For Piers and Harbours, 9 Vic., c. 3, <fcc., 

For Labourers’ Dwellings, 29 & 30 Vic., c. 46, . 

Land Improvement, 10 Vic., c. 32, &c. : — 

Paid to Proprietors on account of Loans, 

Other Payments, , . . . . 

Total paid to Borrowers, 

Loans Repatmentb. 

1. Public Works Loans : — 

Amounts transferred to H. M. Exchequer, viz. : — 
Loans, 57 Geo. III., c. 34, 

Loans, 1 & 2 Wm. IV., c. 33, 

Loans, 6 & 7 Vic., c. 44, 

Other payments, 

2. Arterial Drainage : — 

Amount transferred to H. M. Exchequer, 

Do. refunded to Proprietor, 

3. Labouchere Drainage : — 

Amount transferred to H. M. Exchequer, 

.4. Land Improvement : — 

Amount transferred to H. M. Exchequer, . 

Othor payments, . 



27,464 0 0 
22,095 0 0 
824 5 11 
305 0 0 
414 0 0 



64,973 0 0 
527 12 6 



331 13 0 
2,124 5 1 
5,441 12 9 
313 7 0 



50,912 4 7 
191 16 4 



66,500 12 6 



109,887 3 7 

11 12 2 



116,602 IS 6 



*51,104 0 11 
10,283 15 10 



109,898 15 9 



179,497 10 4 



16,100 S 9 



* See details under districts, pp. 38 to 43. 



W. B. Soadt, Accountant. 



PRELIMINARIES, 1868-69. 



EXPENDITURE. 


£ s. d. 


£ s. d. 


Amount paid to Exchequer in Repayment of Advances, • • 

„ paid for Preliminary Investigations, Advertising, Sonvenery, &c., . 


583 15 2 
752 19 10 


1,336 15 0 


Balance carried to next Account, •••*** 


- 


252 0 7 






£1,588 15 7 



W. B. Soadt, Accountant. 



VOTES AND GRANTS. 



EXPENDITURE. 


£ s. d. 


£ s. d. 


Amount of Unexpended Balances on Parliamentary Votes, 
1867-68, surrendered to H. M. Exchequer, viz. 

Public Buildings, . ... 

Queen’s University, ..... 




1 16 10 


— 


7,000 0 0 


Ulster Canal, ...... 


— 


5,104 1 7 


Salaries and Incidents of Office, .... 


— 


319 13 6 


Transferred to H. M. Exchequer — Balances on Sundry Accounts, 


- ' 


- 


Carried forward, 


- 


- 
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An Account showing the Receipt and Expenditure of the Commissioners 



(A 3.)— PARLIAMENTARY 



RECEIPT — continued. 



Brought forward, 

1. Public Buildings, Ireland (Class L, Vote 29). 



Vote for the year 1868-69, . 



New Works and Alterations:— 

Contributions in aid of National Schools, . 

Received from the Admiralty, compensation to Tenants 
on site of Curran’s Port Coast Guard Station, . 
Relodgments, <fcc., . . 



422 0 0 

25 0 0 
16 6 11 



Maintenance and Repairs: — 
Relodgment, . 



0 17 0 



Carried forward. 





0 17 0 




] . _ 


1 149,723 2 11 


16,871 12 2 1 
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VOTES AND GRANTS — continued. 



EXPENDITURE — continued. 

Brought forward, 

1. Public Buildings, Ireland (Class I., Vote 2! 

New Works and Alterations : — 

Coast Guard Stations, 

Royal Hibernian Military School, 

Royal Hospital, Kilmaiuham, 

Dublin Castle, 

Viceregal and other Lodges, Gardens, &c. 

King’s Inns Offices, &c., . 

District Probate Registry Office, Kilkenny, 

Law Courts and Offices, Dublin, . 

Metropolitan Police Courts and Offices, . 

Royal Irish Constabulary Buildings, 

Barracks, Phcenix Park, 

Depot for Crown Witnesses, 

Royal Dublin Society House, &c., Kildare-street, and 
Botanic Gardens, Glasnevin, 

Royal College of Science, 



Phcenix Park, 



ncluding Depot 



National Education Buildings : — 
Metropolitan Establishments, . 

District and Minor Model Schools, 
Model Agricultural Schools and Albert 
Model Farm, 

Ordinary Literary Schools, 



211 13 1 
311 16 2 



193 14 6 
4,020 11 4 



Central Criminal Lunatic Asylum, Dundrum, 

Quoen’s Colleges — Belfast, Cork, and Galway, 

National Gallery of Ireland, 

General Registry Office, . 

Now Water Supply, 

Maintenance and Repairs : — 

Coast Guard Stations, 

Royal Hibernian Military School, 

Royal Hospital, Kilmainham, 

Commissariat Office, _ • ■ • 

Inspector-General of Militia Office, 

“ Mermaid," Powder Ship, 

Customs Buildings throughout Ireland, . 

Inland Revenue Buildings, 

Post Office Buildings, 

Dublin Castle — Residences, &o., . . • • 

Viceregal and other Lodges, Gardens, &c., Phcenix Park. 
Law Courts and Offices, Dublin, . 

King’s Inns Offices, <fcc., . 

Pour Courts’ Marshalsea, 

District Probate Registry Offices, 

Metropolitan Police Courts and Stations, _ 

Royal Irish Constabulary Buildings, including Depot 
Barracks, Phcouix Park, . . - • 

Convict Prisons, ...» 

Central Criminal Lunatic Asylum, Dundrum, . • 

Royal Dublin Society, House, «fec., Kildare-street, and 
Botanic Gardens, Glasnevin, . 

Royal College of Science, • • 

National Education, Metropolitan Buildings, . 

}J Model Agricultural Schools, . 

District and Minor Model Schools, 

5J Ordinary Literary Schools, . 

Queen’s Colleges — Belfast, Cork, and Galway, . 

Royal Irish Academy, .... 
National Gallery of Deland, 

Irishtown Church, .... 

Public Offices in Dublin, 

Rent of Premises, .... 

Rates, Taxes, and Insurance, 

Carried forward, . • 



8,391 5 10 
311 7 11 
232 1 8 
434 0 0 
823 6 1 
99 17 10 
369 9 1 
3,176 17 3 
3,206 4 9 

3,777 13 7 
1,090 5 10 

2,735 1 7 
1,158 6 7 



4,737 15 1 

626 17 8 
2,131 19 2 
169 12 1 
10 12 4 
3,910 13 5 



3,738 19 3 
1,565 1 5 
2,453 18 5 
3 11 7 
147 15 7 
26 11 7 
1,083 19 8 
89 2 11 
1,379 12 1 
2,861 4 10 
5,854 10 8 
4,332 14 10 



13,358 8 



290 


15 


2 


213 


8 


.0 


77 


3 


9 


2,010 


13 


9 


1,955 


9 


4 


1,733 


14 


6 


658 


4 


0 


1,314 


4 


1 


262 


2 


7 


1,417 


19 


11 


2,318 


10 


7 


1,732 


18 


5 


2,927 


1 


5 


1,508 


17 


5 


72 


2 


1 


102 


13 


9 


32 


19 


4 


2,455 


6 


3 









44,621 8 0 
3,394 16 9 
1,383 5 8 



86,792 17 2 I 13,358 8 
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VOTES AND GRANTS — continued. 



EXPENDITURE — continued. 

Brouglit forward, 

1. Public Buildings, kc . — continued . 

Furniture : — 

Royal Hibernian Military School, 

Royal Hospital, Iiilmaiubam, . 

Inspector- General of Militia Office, 

Customs Buildings throughout Ireland, . 

Inland Revenue Buildings, . 

Post Office Buildings, ..... 
Dublin Castle, Residences, kc ., .... 
Viceregal and other Lodges, Plicenix Park, 

Law Courts and Offices, Dublin, . 

Pour Courts Marshalsea, ..... 
King’s Inns Offices, &c., ..... 
Metropolitan Police Courts, Offices, &c., . 

Royal Irish Constabulary Buildings, 

District Probate Registry Offices, 

Convict Prisons, ..... 

Central Criminal Lunatic Asylum, Dundrum, 

Royal Dublin Society, House, <fcc., Kildare-street, 

Royal College of Science, .... 
National Education, Metropolitan Buildings, 

„ Model Agricultural Schools, 

„ District and Minor Model Schools, . 

Queen’s Colleges — Belfast, Cork, and Galway, 

Royal Irish Academy, • ... . 

National Gallery of Ireland, .... 
Irishtown Church, ..... 

Public Offices in Dublin, ..... 

Fuel and Light : — 

Supply to Public Departments in Dublin, and to Customs 
Buildings, District Model Schools, Convict Prisons, 
District Registry Offices, &c., throughout Ireland, 
Incidental Expenses, Allowances to Overseers, kc., 

Phoinix Park 

Maintenance of Gate Lodges, Roads, Doer Farm, New 
Flower Garden, &c., ..... 
Salaries of Bailiff, Doorkeeper, Gate-keepers, Constables, &c. 
Contingencies, including attendance of Police, kc., 



Purchase of Right of Grazing on Lands, 

Harbours and Inland Water Navigation 
Kingstown Harbour : — 

Salaries of Harbour Master, Superinten- 
dent, &c., . 

Boatmen, Watchmen, &c., 

Incidents and Contingencies, 

Rates and Taxes, 

Maintenance, General Repairs, Materials, 
kc., Works at the Mail Packet Pier, 
Piling, Ironwork, &c., 



Purchase of Dredger, Barges, <&c., 

Donagliadoe Harbour : — 

Labour, Materials, Incidents, kc., 

Salary of Harbour Master, 

Danmore Harbour : — 

Labour, Materials, Incidents, &c., 

Salaries of Harbour Master and Olerk of 
Works, 



£476 


18 


9 


587 


3 


7 


99 


12 


4 


8 


8 


9 


8,358 


0 


6 


9,530 


3 


11 


2,500 


0 


0 


354 


17 


4 


20 


0 


0 


1,090 


1 


0 


129 


4 


0 



Carried forward, 



£ 


s. 


d. 


234 


13 


3 


400 


2 


5 


9 


15 


0 


333 


2 


1 


132 


9 


0 


108 


3 


9 


1,668 


6 


8 


598 


3 


0 


1,256 


10 


3 


109 


5 


0 


76 


15 


8 


656 


6 


2 


117 


19 


8 


33 


4 


1 


132 


13 


9 


361 


19 


0 


24 


12 


3 


34 


8 


3 


530 


0 


8 


219 


14 


10 


336 


18 


11 


240 


5 


7 


154 


17 


11 


47 


1 


5 


8 


11 


3 


1,427 


11 


1 



4,465 


12 


10 


1,012 


8 


4 


331 


9 


5 


5,809 


10 


7 


2,240 


0 


0 



12,030 3 11 
374 17 4 



1,219 5 0 



13,624 6 3 



£ s. d 
86,792 17 2 



9,253 10 11 

16,431 14 1 
949 9 0 

8,049 10 7 



|l 21,477 1 9 



£ s. d. 
13,358 8 5 



13,358 8 y 

I) 
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APPENDIX TO THIRTY-SEVENTH REPORT OF THE [1868-69. 

An Account showing the Receipt and Expenditure of the Commissioners 



(A 3.)— PARLIAMENTARY 



RECEIPT— avnivnued. 


£ s. d. 


£. s. d. 


£ *. «/. j 


Brought forward, 

1 . Public Buildings, <fcc., — continued. 


0 4 10 1 


49,725 11 3 


16,S71 12 2 j 






0 4 10 


I 


Visit of Their Royal Highnesses the Prince and Princess 
of Wales, 1868 : — 

Proceeds of Sales, &c., . 

Relodgments, 


269 11 1 
9 11 6 


279 2 7 








150,004 18 8 
7,000 0 0 


2. Queen’s University, Ireland, Buildings (Class L, Vote 30) : 
Vote for the year 1868-69, • 


- 


- 


Ulster Canal (Class L, Vote 31) : — 

Vote for the year 1868-69, • 

Rents, <fcc., ...•■• 


- 


5,300 0 0 
70 14 6 


5,370 14 6 
26,546 0 0 

725 6 11 


•1. Office of Public Works, Ireland (Class II., Vote 12) : — 

Vote for tho year 1868-69, .... 


, 


26,546 0 0 


5, IIowth Harbour (Maintenance, Ac. ) 

Dues, ..••••• 
Rents, ..••••• 




445 14 1 
279 12 10 


0. H. It ImiWiM*' »W» B**"* 

Public Buildings 

Rents, . 

Sale of Materials, . ■ ; , • * 

Received from the Trustees of the “ Wellington Testi- 
monial ” — Balance in hands, 


65 17 9' 
85 3 8 

14 10 7 


1G5 12 0 




Phoenix Park : — 

Grazing Rents, ..•••* 
Sale of Deer Skins, 


. 987 0 8 
19 16 0 


1,006 16 8 




Kingstown Harbour : — 
Dues, 

Rents, , 

Salo of Materials, • 


1,989 10 10 
227 16 7 
2 10 0 


_ 2,219 17 










Carried fdr ward, 


. 


3,393 6 


206,518 12 3 
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VOTES AND GRANTS — continued. 



EXPENDITURE — continued. 


£ s. d. ' 


£ «. d. 


£ s. d. 


Brought forward, . 

1. Publio Buildings, &o. — continued. 

Howtli Harbour, (Improvements) : — 
Labour, Materials, Incidents, &c., 


13,624 6 3 
728 4 4 


21,477 1 9 


13,358 8 5 


Tyrone Navigation : — 

Labour, Materials, Incidents, 

(Sic., . . . £204 13 5 

Salaries of Superintendent, 

Collector, Bookkeepers, <fcc., 176 4 8 

380 18 1 


14,352 10 7 






Maiguo Navigation : — 

Salary of Collector and Incidental Ex- 
penses, . . . . 46 17 4 


427 15 5 
7,200 0 0 






1 Transferred to “Miscellaneous Services”: — 

Grants in aid of Fishery Biers, viz : — 

Spiddal, .... 6,000 0 0 

Clifdeu 1,200 0 0 








21,980 6 0 










Visit op Their Royal Highnesses the Prince and Princess 
op Wales, 1 868 : — 

Expenses incurred incidental to Reception, Installation 
ill St. Patrick’s Cathedral, <fcc., 




6,523 12 S 


149,981 0 5 








2. Queen’s University, Ireland, Buildings (Class I., Vote 30) : — 




Nil. 




3. Ulster Canal (Class I., Vote 31) : — 

Labour, Materials, Incidentals, &c., 

Salaries, . ..... 


- 


1,796 16 2 
309 11 0 


2,106 7 2 








4. Oppiok op Public Works, Ireland, (Class II., Vote 12): — 
Salaries, ...... 

Travelling, ...... 

Incidental Expeuses, ..... 


- 


■22;67G 2 8 
2,986 13 2 
712 6 3 


26,375 2 1 


'• 






5. Howih Harbour. (Maintenance, Sic.) : — 
Labour, Materials, Incidents, &c., 

Salaries of Harbour Master and Assistant, 


- 


712 08 .0 
65 0 0 


777 IS 0 








«. E. M. Exchequer— Extra Receipts 








Phoenix Park : — 

Tithe Rentchargc, • 

Payment in lieu of Free Grazing, 


75 11 10 
92 2 2 














! Kingstown Harbour : — 

Ballast Sapplicd, . ... . 

Compensation for Damages, . . . . 


292 '2 
100 0 0 


392 2 0 










Carried forward, 




559 16 0 


192,598 16 1 
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(A 4.)— LUNATIC 

An Account stowing the Receipts and Payments of the Commissioners of Public Works in Ireland (on 

1809, pursuant to Act 1 & 2 



RECEIPTS. 


£ s. d. 


£ s. d. 


£ s. d. 


To Balance on 31st March, 1868, .... 






3,395 13 4 


To Amounts issued from the Consolidated Fund on account of 








Loans to the following District Asylums : — 








Belfast, ....... 


3,500 0 0 






Cork, ....... 


4,000 0 0 






Dosvn, .... ... 


9,000 0 0 






Mayo, ....... 


250 0 0 






Monaghan and Cavan, ..... 


8,150 0 0 






Omagh, ....... 


3,000 0 0 






Richmond, ...... 


4,000 0 0 






Waterford, ... ... 


2,400 0 0 






Wexford, . . ... 


5,000 0 0 










39,300 0 0 




To Amounts lodged on Extra Receipts, viz. : — 








Down — Rents, ...... 


25 0 0 






Monaghan, do., ...... 


15 0 0 










40 0 0 










39,340 0 0 








42,735 13 4 



Office of Public Works , Dublin, l«f May, 1869. 
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1868-69.] 



of Public Works, in the Year ended 31st March, 1869. 

VOTES AND GRANTS — continued. 

£ s. d. 
2,598 16 1 



3,796 14 0 
414 6 8 



4,000 0 0 
10,764 9 0 

211,574 5 9 
Accountant. 



EXPENDITURE — continued. 


£ s. d. 


£ s. d. 


Brought forward, 




559 16 0 1 


Salaries and Incidents of Office : — 

Relodgment, ...... 

j Transferred to H. M. Exchequer, .... 




11 6 4 
3,225 11 8 


7. Coast Guard Buildings 

Transferred to the Admiralty — Balance unexpended 31st 
March, 1868, . • 






S. Convict Prisons. 




Nil. 


! 9. Civil Contingencies : — 

Amount transferred to II. M. Exchequer in Repayment of 
Advances, . • 


_ 


4,000 0 0 


Balance, . 

j 







W. B. Soady, 



ASYLUMS BUILDINGS. 

Account of the Commissioners for the Control, Sea, of Lunatic Asylums), during the year ended 31st March, 
Geo. IV., c. 33, &c., &c. 



EXPENDITURE. 

By Amounts expended on Account of the following Buildings, 

Belfast, 

Clare, 

Cork, 

Donegal, 

Down, 

Mayo, 

Monaghan 
Mulling! 

Omagh, 

Richmond, 

Waterford, 

Wexford, 

Balance carried to next Account, 



£ s. 


d. 


£ s. d. 


3,251 5 


3 




3,339 2 


0 




3,034 14 


8 




708 14 11 




6,113 17 


1 




70 13 


2 




11,696 16 


7 




69 15 


0 




1,528 18 


9 




1,998 18 


7 




2,544 6 


0 




4,047 14 


7 






— 


38,404 16 7 


— 




4,330 16 9 






42,735 13 4 1 



W. B. Soady, Accountant. 
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[1808-60. 

An Account showing the Receipt and Expenditure of the Commissioners 



Balance from. last Account, . . 

AiM Error in Previous Balance arising from an Overcharge of 
Expenditure on Arldow Salvage Store in that Year, 



1. Deposit Receipts for Preliminary Expenses, 1 &2 Wm. IV., 
c. 33, &c. : — 

County Antrim, ..... 

„ Wicklow, ...... 



2. Railway and other Arbitration Expenses : — 

Amount received from the following Railway Companies 
and others to meet Expenses of Arbitration, per 14 & 1 5 
Vic., o. 70, viz. : — 

Downpatrick, Dundrum, and Newcastle Railway Co., 
Belfast and Central Railway Co., 

Dublin Water Works, .... 
Waterford, New Ross, and. Wexford Junction Railway Co. 
Navan and Kingsconrt Railway Co., 



. Arterial Drainage Deposit Accounts, per Acts 26 & 27 
Vic., c. 88:— 

Received from Drainage Boards on Account of Preliminary 
Inquiries, Arbitrations, Cost of Awards, <fcc., viz. : — 
Parsons town, 

Elphin, . 

Buncan Lakes and Ballybean, 

Kilinastulla, 

Island Lakes and Grlore River. 

Gully, .. 

Ballinacarrig, 

Ratlidowney, 

Ward, . 

Alhboy, . 

I'ronkford, 

Mnlkcar, 

Doohyle, . 



'] . M AINTHNANOE 01' : PoST ROADS : — 

Amount received from the following Counties, in repay- 
ment of advances made for repairs, viz. : — 

County Donegal, 

„ Dublin, . 

„ Down, . 

„ Kerry, . 

„ Tipperary, 

5. I’jKim and Harbours, per Act. 9 Vic., c. 3, &c.: — 

Clifdon Pier — Grant in aid, . 

iSpiddal • do., . 

Passage East — Contributions, . 

Lady Elizabeth’s Cove — Loan from Public Works Loan 
Fund, ...... 

ISarriadeitg — Sale of Plant, . 



(A. 5.) — MISCELLANEOUS 



1,200 0 0 

6,000 0 0 



305 0 
1 17 



£ s. d. 
6,022 10 10 
1 0 0 



90 0 0 
10 0 0 



58 15 1 
24 13 2 
103 3 10 
50 0 0 
40 0 0 



45 16 6 
71 7 4 
8 5 0 
27 5 11 
48 13 0 
31 



10 0 
10 0 
30 0 
35 0 
30 0 
30 0 
30 0 



396 3 
1,401 3 
805 0 
60 3 
70 0 



7,756 17 2 



7,756 17 2 



£ s. d. 



6,023 10 10 



2,732 9 10 



9,540 7 0 
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of PtnJMC Works, in . the Yea.t eaded-3lBt March, 1869. 

SERVICES. 



. EXPENDITURE. 



1. Deposit Accounts, 1 & 2 Wm. IV., o. 33 : — 
County Antrim— Coat'of Inspection, 
Aughnacloy — Elax Spinning, Law Costs, . 
County Donegal — Cost of Inspection, 



, Railway and other Arbitration Expenses:-—* 

Amounts paid to Valuators, &c., per Act' 14 5 Vic., o. 70, 

viz. 

Downpatrick, Dundrum, and Newcastle Railway Co», 
Belfast arid Central 'Rail way Co., 

Dublin Water Works, .... 
Amount of Unexpended Balances Refunded, 



3. Arterial Drainage Deposits': — 

Paid for Preliminary Expenses, Arbitrations, &e. : 
Parsonstown District, 

Camogue, 

Elphin, . 

Lougb Oughter, . 

Buncan Lakes and Ballybean, 

Kilmastklla, 

Island Lakes and Glore Raver, 

Gully, . 

Doohyle, . •• 

Ballinacarrig, 

Raitbdowuey, 

Ward, . 



. Maintenance of Post R'CAbs : — 

Repaid to Her Majesty’s Exchequer,- . _• • • • 

Amount expended- for Repairs of Post Roads m the follow- 
ing Counties, viz. : — 

Dftnegalj . •- • • " 

Down, ... . . . • 



5. Piers and Harbours, 9 Vic., o. 3, &c. : — 

Amount expended on the following Works, vis. :■ 

Bantry, . 

Buncrana, 

Bally castle, 

Barnaderg, 

Carrigabolt, 

Clifden, . 

Errislanilon, 

Lady Elisabeth’s Cove. 

Kilkeel, . ' , , 

Leenane- 1 — inclliditig $16 13s. 4<2.-eurplus loan refunded, 
Port Salon,- 
Passage East, 

Spiddal, .- 
Tarrea, . 



Carried forward, 



£ 8. d. 


£ a. d. 




5 15 8 




5 5 0 


- 


5 15 8 




88 15 1- 




116 7 0 




129 17 4' 


— 


299 0 4- 




73 0 2’ 




3 3 0 




71 7 4 


. 


50 0 0' 





28 5 0 




39 14 11 




4813 0 




3V 6 6 




25 5 10 




3 19 2 




3 15 10 


— 


30 0 0 



191 10 10 
684 16 8 



1,766 0 
4 4 
11 19 
2 14 
132 18 
478' 0 
8 7 
1,205 7 
787 4 
- 18 3 

2 It 

3 10 
3,090 3 

6 13 



7,508 2 3 4,608 
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(A 5.)— MISCELLANEOUS 



RECEIPT. 

Brought forward, 

. Piers and Harbours, &o. — continued . 

Newcastle Pier — Repaid by County Down, per Acts 16 & 1 7 
Vic., c. 136, . . . ■ 

Belmullet Canal — Issued from the Consolidated Fund, 
per Acts 16 & 17 Vic., c. 136, 



6. Inland Navigations:— 
Shannon Navigation 
Rents, 

Tolls, 

Sales, &c.,. 

Boyne Navigation 
Tolls, 

Rents, 



Total Receipts Inland Navigation, . 

7 Sundry Drainage Maintenance Accounts — 29 <fc 30 Vic. c. 4 
Balia District, received from Public Works Loan Fund, 
Lough Dalla, do. do. 

8. River Drainage Works, 5 <fc 6 Vic., c. 89 : — 

Sale of Grass, ..... 

9. Wellesley Bridge : — 

Balance of Rent pa-id hy Lessees up to 19th May, 1868, 
Tolls collected by the Board’s Collector between the 20th 
May, 186S, and 28th February, 1869, 



10. New Ross Bridge : — 

Amount received per Treasurer County Wexford, being the 

amount advanced to the County out of Public Works 
Loan Fund, . ..... 

Do. Do. Kilkenny, 

Relodgment, ..... 

11. Athlunkard Bridge : — 

Received on account of Tolls, 



12. Limerick. Harbour. 

13. Galway Harbour. 



395 8 4 
580 0 0 



1,255 1 1 
1,223 16 5 
46 10 9 



321 16 4 
0 5 0 



£ s. d. 
7,756 17 2 



633 3 2 
291 2 9 



33 6 8 
716 13 9 



14,S5S 0 0 
12,236 0 0 
5 15 6 



£ 8. d. 

9,540 7 0 



8,732 5 6 



924 5 11 
11 0 0 



7,099 15 6 
225 0 0 



14. Wexford Free Bridge : — 

Amount withdrawn out of Deposit Receipt of £1,500, . 



15. Sundry Accounts : — 

Receipts in Suspense, .... 
Dividends received on Stock, 

Board of Trade, for Rocket Slicd at Ballycotton, . 



100 



0 0 



42 15 8 
184 6 6 
32 19 0 



60,490 5 1 



Office of Public Worh, Dublin, lsf May, 1869. 
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SERVICES — continued. 



EXPENDITURE. 


£ s. d. 


£ s. d. 


Brought forward, • 





7,508 2 3 


5. Piers and Harbours, &o. — continued. 






Fishery Pier Fund Act, 1 Wm. IV., c. 54 : — 






Advanced in Aid of Works at Oourtown Harbour, 





150 0 0 


Amount expended pursuant to 16 & 17 Vic., c. 136, for 






Repairs : — 






Belmullet Canal, ...... 





314 12 5 


Amount repaid to II. M. Exchequer on account of Advances 






made to Newcastle Pier, .... 


— 


390 0 0 


6. Inland Navigations : — 






Shannon Navigation : — 






Maintenance and Repairs of Works, 


1,259 9 2 




Salaries and Incidental Expenses, 


1,336 7 5 








2,595 16 7 


Boyne Navigation : — 






Maintenance and Repairs of Works, &c., . 


165 16 0 




Salaries and Incidents, &c., 


177 4 6 








343 0 6 


Total Expenditure, Inland Navigation, 


- 


- 


7. Sundry Drainage Maintenance Accounts : — 






Balia District, Labour, <kc., .... 





625 0 2 


Lough Dalla do., Contractor, &c., .... 


— 


290 2 9 


8. Drainage Works, 5 & 6 Vic., c. 89 : — 






Maintenance, &c., ..... 


— 


- 


9. Wellesley Bridge : — 






Maintenance and Repairs, .... 


— 


80 0 0 


Salaries of Collectors, &c., .... 


— 


125 7 6 


Wages to Bridgemen, ..... 


— 


132 10 0 


Repaid to Her Majesty’s Exchequer, 


— 


450 0 0 


10. New Ross Bridqe : — 






Preliminary and other Expenses, .... 


— 


649 12 5 


Engineering, ...... 


— 


815 0 0 


Contractor, ...... 


— 


13,855 0 0 


Site of Bridge, tfcc., ..... 


— 


11,000 0 0 


Law Costs, ...... 


— 


184 9 6 


11. Athlunkard Bridge 






Law Costs, <fcc., ...... 


— 


10 1 5 


Transfer to Her Majesty’s Exchequer 


— 


200 0 0 


12. Limerick Harbour : — 






Transfer to Her Majesty’s Exchequer 


— 


— 


13. Galway Harbour : — 






Paid to Harbour Commissioners, per 30 & 31 Vic.,c. 56, s. 14., 


— 


919 16 1 


Transfer to Her Majesty’s Exchequer 




240 1 0 


14. Wexford Free Bridge : — 






Paid Contractor, ...... 


— 


— 


13. Sundry Accounts : — 






-Receipts in Suspense, amounts allocated, . 


— 


182 2 6 


Dividends on Stock-paid Sundries, 


— 


184 6 6 


Board of Trade, for Rocket Sheds, 


— 


102 2 0 


Fishery Survey for Transfer of balance, . 




22 2 2 


Balance, carried to next Account, . . . 


- 


- 



£ s. d. 
4,668 4 2 



8,362 14 8 



2,938 17 1 



915 

43 



2 11 
6 0 



26,504 1 11 



210 

297 



1 5 
6 10 



1,159 

400 



17 1 
0 0 



50,490 



W. B. Soady, Accountant. 

E 
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APPENDIX TO THIRTY-SEVENTH REPORT OF THE 
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A 6.)— Abstract of Loans made by the Commissioners of Public Works, under the Provisions of Act 
1 & 2 Wm. IV., cap. 33, and subsequent Acts, classified under Counties and other general heads, 
and showing the Total Issues and Repayments to the 31st March, 1869. 





PURPOSE OP 




REPAYMENTS. 


Remitted. 


Balance of 
Principal, 

1st March, I860. 


COUNTY, &o. 


LOAN. 




Principal. 


Interest. 






£ a. d. 


£ s. d. 


£ s. d. 


£ s. d. 


£ s. d. 


( 

Antrim County, < , 


'or making and) 
mproving roads, > 
court-houses, &c. ) 


167,782 18 8 


157,782 18 8 


19,016 4 7 


- 


- 


Armagh County, . 


Ditto, 


2,507 10 9 


2,507 10 9 


564 19 10 


- 


- 


Carlow County, . 


Ditto, 


6;650 0 0 


5,650 0 0 


592 5 6 




- 


Carrickfergus, 1 
(County of the > 
Town,) j 


Ditto, 


4,443 10 0 


4,443 10 0 


689 0 4 


- 


- 


Cavan County, 


Ditto, 


37,203 8 0 


36,953 8 0 


6,097 5 3 


- 


250 0 0 


Clare County, 


Ditto, 


17,779 11 8 


17,779 11 8 


1,924 6 8 




- 


Cork County, 


Ditto, 


4,461 15 10 


4,451 15 10 


338 7 11 


~ 


- 


Cork, County of) 
the City, ) 


Ditto, 


1,500 0 0 


1,500 0 0 


271 11 8 


- 


- 


Donegal County, 


Ditto, 


-17,557 5 0 


17,557 5 0 


1,851 7 9 


“ 


- 


Down County, 


Ditto, 


13,731 17 6 


13,731 17 6 


871 13 8 


- 


- 


Dublin City, 


Ditto, 


1,211 6 8 


1,211 6 8 


42 11 11 


- 


- 


Dublin County, 


Ditto, 


5,538 11 1 


5,538 11 1 


672 4 1 


- 


— 


Fermanagh County 


Ditto, 


5,050 0 


5,050 0 0 


900 14 1 


- 


- 


Galway County, 


Ditto, 


31,015 7 


31,015 7 8 


1,633 7 11 


- 


- 


Galway Town, 


Ditto, 


3,330 0 


2,928 19 4 


495 6 D 


- 


401 0 


Kerry County, 


Ditto, 


76,094 9 


76,094 9 6 


8,966 8 1 




- 


Kildare County, 


Ditto, 


6,602 10 


6,602 10 0 


1,407 3 6 


- 


- 


Kilkenny County, 


Ditto, 


41,586 0 


29,350 0 


3,238 9 4 


- 


12,236 0 


King’s County, 


Ditto, 


6,438 17 


6,438 17 


1,011 0 11 




- 


Leitrim County, 


Ditto, 


7,650 0 


7,650 0 


1,233 2 




- 


Limerick City, 


Ditto, 


3,931 8 


3,931 8 


887 1 


- 


- 


Limerick County, 


Ditto, 


13,018 18 


13,018 18 


2,636 16 


- 


- 


Londonderry Co. 


Ditto, 


1,250 0 


1,250 0 


304 10 


- 


- 


Longford County, 


Ditto, 


4,400 1 


4,400 1 


920 8 




- 


Louth Connty, 


Ditto, 


9,550 0 


9,550 0 


1,377 16 


- 


- 


Mayo County, 


Ditto, 


12,438 0. 


12,438 0 


1,414 5 


— 


- 


Meath County, 


Ditto, 


2,347 18 


2,347 18 


547 19 


— 


- 


Queen’s County, 


Ditto, 


7,663 0 


7,663 0 


605 0 


— 


- 


Roscommon Co., 


Ditto, 


19,784 0 


19,784 0 


1,316 11 ‘ 


— 


- 


Sligo County, 


Ditto, 


8,306 6 


8,306 6 


1,152 6 


— 


- 


Tipperary County 


Ditto, 


9,959 5 1 


1 9,959 5 1 


760 0 


— 


— 
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(A 6.) — Abstract of Loans made by the Commissioners of Public Works, under the Provisions of Act 
1 & 2 Wm. IV., cap. 33, and subsequent Aets, classified under Counties and other general heads 
and showing the Total Issues and Repayments to the 31st March, 1869 — continued. 



COUNTY, &c. 


PURPOSE OP 




REPAYMENTS. 


Remitted. 


LOAN. 




Principal. 


Interest. 


Tyrone County, j 


For making and 1 
improving roads, >■ 
court-houses, Ac. ) 


£ s. d. 

2,300 0 0 


£ s. d. 
2,300 0 0 


£ s. d. 
370 4 3 


£ s. d. 


Waterford County, 


Ditto, 


2,248 14 0 


2,248 14 0 


122 10 0 


- 


Waterford City, . 


Ditto, 


1,550 0 0 


1,550 0 0 


75 7 5 


- 


Wexford County, . 


Ditto, 


66,013 11 0 


51,155 11 0 


6,372 17 10 


- 


Wicklow County, . 


Ditto, 


7,558 1 10 


7,558 1 10 


1,504 2 11 


- 


Weatmeatli County, 


Ditto, 


1,065 1 S 


1,065 1 8 


222 12 1 


- 




Totals, 


620,509 7 8 


592,764 7 - 0 


72,408 3 1 


- 


Roads & Bridges, j 


For Roads, 1 

Bridges, Ac., / 


43,700 0 0 


30,878 8 1 


16,322 9 0 


2,971 11 11 


SundryHarbours, / 
Docks, Ac., ( 


In aid of con- j 
struction, j 


189,270 0 0 


47,322 10 5 


121,477 14 10 


68,186 3 3 


Inland Naviga- / 
tion, j 


Improving 1 

"Works, Ac., j 


69,950 0 0 


14,403 1 3 


40,716 15 11 


- 


Public Buildings, ^ 


Erection and ) 
completion of > 
Works, Ac., ) 


35,000 0 0 


32,896 .2 d 


6,822 .14 .2 


1,953 17 11 


Railways, -j 


In aid of con- 1 
struction, Ac., J 


157,200 0 0 


157,200 0 0 


73,764 16 7 


- 


MisceRaneous, 


In aid of Sundry | 
Works, / 


14,550 :0 0 


14,550 :0 0 


3i043 4 8 


- 


Ecclesiastical f 

Commissioners, l 


Pursuant to 6 A 7 1 
Wm. 4, c. 108, / 


lOOjOOO .0 


100,000 0 


.43,45.3 11 1 


- 


Piers A Harbours, | 


Act 9 Yic., c. 3, | 
and 10 and 11 > 
Yic., c. 75, J 


'39j7 ! 49 11 


37,030 3 


1,052 7 


- 


Exchequer Bills iss 


ued and after- f 
wards relodged, J 


3,700 i0 


3,700 0 


361 14 


- 




i 


1,273,628 18 


1,030,74412. 


379,423 11 


73,111 13 1 


Relief Works, 


Act 9 Vic., c. 1, . 


226,349 19 11 


69,671 18 


.18,666 .3 


156,678 1 10 








1,498,506 4 11 




RiverDrainage, . 


Act5 A 6 Vic., c. 89, 


5,082,052 . 7 


11,184,596 13 6 


1,195,019 12 3 


Do- | 


Act26 A 27 Yic., 1 
c. 88 ■ Act 28 V 
A29 Vic.,c.52. ) 


57,849 '0 








River Drainage J 
Maintenance, ( 


Act 29 & 30 Vic., ) 
c. 59, / 


1,016 19 


42 5 3 


- 


Maynooth Col- f 
lege, i 


Additions and ) 
Improvements, J 


18,200 0 


.5,304 B 3 


— 


Labourers’ Dwelli 


gs, 


414 0 


t)| 


- 


- 






3,659,511 5 


2,688,449 8 11 


1,424,809 7 2 



Balance of 
Principal, 



27,745 0 S 
9,850 0 0 
73,761 6 4 
55,546 18 9 
150 0 0 



2,719 



Do. 

Do. 

Do. 



Office of Public ‘Works, Dubbin, 1st May, 186.9. 



W.B. Soady, Accountant. 

E 2 
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(A 7.)— A Statement of the Outstanding Loans made by the Commissioners of Public Works in Ireland, 
pursuant to Act 1 & 'l fm. IV., c. 33, showing the Issues and Repayments within the year, and 
the Balances on the 31st March, 1 869* 



NAME OF PARTY. 


PURPOSE OF LOAN. 


Issued in 


REPAYMENTS ou 

within the Year. e 


BALANCES 

tstanding on SlBt March, 186S, 
cept Loans repaid by Annuity. 




Principal, j 


Interest. 


Principal. 


Interest. 


Act 1 cC 2 If'm. IK, c. 33. 




£ s. d. 


£ a. d. 


£ s. d. 


£ a. d. 


£ s. d. 


Atlilunkard Bridge Commis- 
sioners, . . . . C 


ompleting Works, . 


_ 


- 


446 18 11 


9,850 0 0 


4,850 10 0 


Wellesley Bridge, . 


_ 


- 


- 


450 0 0 1 


0,000 0 0 


" 


Galway Harbour Commis- ) 
sioners; . . . J 


Construction of Docks, &c., . 


- 1 


0,322 14 10 
410 0 0 


1,949 13 7 1 
240 1 0 j 


-* 


- 


Ardglass Harbour Commis- 
sioners, .... 


Completing Works,. 


- 


- 


- 


6,650 0 0 


7,589 2 1 


Limerick Navigation Company, 


improving Works, . 


- 


- 


- 


9,668 15 0 


4,208 .18 11 


Newry Navigation Company, . 


Improving and extending Works 


- 


- 


577 8 2 


5,878 3 9 


280 2 1L 


Ulster Canal Company, . 


Completing Works, . 


' 


“ 


' 


0,000 0 0 


10,033 13 11 


Act 8 th 7 Vic., o. 44. 














Cavan County, .... 


Road, Killeshandra to Ballina, 


- 


83 18 1 


2 6 8 


Paid 


off. 


Ditto, .... 


Do. Cootehill to Ballyduff, . 


280 0 0 


- 


- 


250 0 0 




Galway, County of Town, 


Road, Galway to Fairhill, 




28 4 1 


0 17 2 


Paid 


off. 


Ditto 


Do. Galway to Salthill, 


- 


80 10 9 


24 5 6 


401 0 8 


- 


Kilkenny County, 


Rebuilding New Ross Bridge, 


12,230 0 0 


- 


- 


12,230 0 0 


- 


Wexford County, 


Ditto, 


14,888 0 0 


- 


- 


14,858 0 0 


- 


Limerick Harbour Commis- 
sioners, .... 


Constructing Docks, &c., 


- 1 


+4,886 2 0 
2,012 11 8 


36,811 19 9+ 
297 6 10 


-s 


- 


Dublin Port and Docks Board, 


ImprovingBalbrigganHarbour 


120 0 0 


- 


- 


120 0 0 


- 


Newry Navigation Company, 


Extension of Canal, 


- 


~ 


727 2 8 


20,000 0 0 


352 17 0 


Bantry R. C. Chapel, 


Enlarging Chapel, . 


- 


30 0 0 


- 


150 0 0 


“ 


Dunmanway R. C. Cbapel, 


Erecting Galleries, 


- 


+320 0 0 
180 0 0 


J161 1 7 


Paid 


off. 


Sundry Fishery Piers and] 
Harbours under Award 
(open Accounts), . J 

Carrigabolt Pier, 

Kilkeel Pier, . 

Clifden Quay Pier, . 

Lady Elizabeth Cove Pier, 


Act 9 Vic., c. 3, &c., 

Ditto, • 
Ditto, . 
Ditto, . 
Ditto, . 


308 0 0 


820 9 0 


110 


014 7 3 

1,100 0 0 
400 0 0 
800 0 0 
305 0 0 


- 


River Drainage Works unde 
Award, 


Act 5 & 6 Vic., c. 89, Sits., 


- 


60,869 19 4 


- 


-§ 


- 


River Drainage Maintenanc 
under Award, 


Act 29 & 30 Vic., c. 49, . 


- 


42 8 8 


- 


-§ 




Balia District Maintenance, 


Ditto, . 


833 3 




_ 


633 3 2 




Lough Dalla District Main 
tenance, 


_ 


201 2 


- 


- 


291 2 


- 


River Drainage Works under 
Award, 

Kilmastulla Distriot, 
Six-mile-bridge Distriot, . 
Athboy Do. 

Silver River Do. 


! Exeouted under Local Boards 
[ per Act 26 & 27 Vic., c. 88, 

Ditto, 

. Ditto, . 

. Ditto, . 

. Ditto, 


} - 

1,000 0 
4,800 0 
8,000 0 


- 

- 


- 


8,050 0 
9,304 0 
13,500 0 
10,400 0 
3,040 0 


- 

- 



. Remitted b, Act 30 * 31 Tic., c 56. , Remitted b, Act 30 A 31 Tic, e. 53. t Bjmtt.a b, letter, deled lilt December, 1 

§ Repayable by way of annuity. 
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^ 7.) A. Statement of the Outstanding Loans made by the Commissioners of Public Works in Ireland, 

pursuant to Act 1 & 2 Wm. IV., c. S3, showing the Issues and Repayments within the year, and 
the Balances on the 31st March, 1869 — continued. 



NAME OF PARTY. 


PURPOSE OF LOAN. 


Issued in 
the year. 


REPAYMENTS 
■within the Year. 


BALANCES 

outstanding on 31st March, 1869, 
except Loans repaid by Annuity. 


Principal. 


Interest. 


Principal. 


Interest. 






£ s. d. 


£ s. d. 


£ s. d. 


£ s. d. 


£ s. d. 


















per Act 26 <fc 27 Vie., c. 88, 


J. 00 u u 










Quinagh Do. 


Ditto, 


2,080 0 0 


~ 


~ 


2,080 0 0 


~ 


Parsonstown Do. 


Ditto, 


4,400 0 0 


~ 


~ 


4,450 0 0 




Elphin Do. 


Ditto, 


1,500 0 0 


- 


~ 


1,600 0 0 




Brickey Do. 


Ditto, 


2,400 0 0 


- 




2,400 0 0 


~ 


Clodiagh Do. 


Ditto, 


1,000 0 0 


" 


~ 


1,000 0 0 




Maynooth College, . . 


Additions and Improvements, 




1,183 0 0 


~ 








For Erection of Labourers' 


) 












Dwellings in Town of Cavan, 


S- 414 0 0 


- 




4i4 u 0 






per Act 29 & 80 Vie., e. 44, 


) 














51,103 5 11 


09,039 15 0 


41,189 19 2 








Deduct remissions, . 


- 


14,228 16 10 


38,422 14 11 








Net repayments, 


- 


£55,710 18 2 


2,767 4 3 












£58,478 2 5 







* Repayable by way of annuity. 



OJfice of Public Works , Dublin, lsf May, 1869. 



(A81-A Statement of Outstanding Loans mode by tie late "Commissioners for the Issue of Loans 
out of the Consolidated Fond,” pursuant to the Act 5 1 Geo. III., o. 33, and subsequent Acts ; showing 
the .Repayments within the year, and the Balances outstanding on 31st March, 1869. 



NAME OF PARTY. 




REPAYMENTS. 


BALANCES 

outstanding 31st March, 1869. 




Principal. | 


Interest. 


Principal. 


Interest. 






£ s. d. 


£ s. d. 


£ s. d. 


£ s. d. 


Comity Meath, 


Navan Turnpike Road, 


- 


180 0 0 


6,000 0 0 


— 


Commissioners of Wide 


i Streets, to improve Cork City, 


- 


- 


13,700 0 0 


15,168 6 7 


County Mayo, 


Court-Housesat Castlebar&Ballinrobe, 


108 3 9 


- 


77 15 6 


231 6 3 


County Kilkenny, 


Causeway, Thoinastown, and Castle- 
connor Road. 


43 9 3 


- 


165 9 4 


101 1 11 


R. H. Maunsell, 


Canal at Plassy, County Limerick, . 


- 




912 19 10 


1 758 5 0 


Commissioners for a Bi 


idge across the Shannon at Atblunkard, 


- 


- 


6,000 0 0 


7,929 6 3 


Commissioners for a Bi 


•idge at Youghal, 


- 


- 


10,000 0 0 


10,685 9 2 




Total, 


151 13 0 
j £331 


180 0 0 
13 0 


36,856 4 8 


34,873 15 S 

. 



Office of Public Works, Dublin, 1st May, 1869. W. B. Soady, Accountant. 
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(A 9.) Arterial 
Schedule. — Abstract of Pinal Awards, and Repayments 



. 










Portion of 

expenditure 
charged to 


















Districts. 


Counties. 




made ilmil. 


Expenditure, 


Expenditure 
charged on 


and 

Kemiasione 






z 






ublic Works. 














£ s. d. 


£ s. d. 


£ 8. d. 




Arclee, 

Armagh (Supplemental, 25 1 It Gclo- 


ooiith and Meath, . 


70 


8 Sept., 1854, . 2 

9 April, 1802, . 


2,280 5 8 
4,034 5 10 


,350 5 1 
220 12 9 


9,920 12 5 


1,004 8 l\ 


ber, 1854), 


3-alway, .... 




3,000 0 0 


813 13 1 1 




Meath and Kildare, . 


1 


6 March, 1840, . 


2,115 16 0 


,830 15 9 


0,270 0 9 


- j 


ISorrisokane Supplemental, 5th 
March, 1855), .... 


Tipperary, .... 


03 


29 April, 1852, . 


0,038 17 11 


520 0 0 


0,500 0 0 


3,009 17 11 j 


BorrisJn-Ossory, . . . . 


Tipperary and Queen's, 


81 


27 Sept., 1804, . 


0,020 5 1 


070 10 5 


10,000 0 0 


9,049 8 8 


Boyne j 


Kildare, Meath, West-1 


86 


21 April, 1855, . 


0,980 11 0 


5,124 18 10 


22,855 12 2 


29,000 0 0 


Ballybay, 


Roscommon, 


20 


1 October, 1800, 1 


848 17 4 


41 0 2 


807 11 2 


- I 


Bvosna, (Ferbane div.) . 


Westmeath and King's, . 


L23 


18 April, 1860, . 


07,057 -8 8 




39,540 0 0 


68,117 8 8 


February, 1855), . 


Tipperary, .... 


52 


17 October, 1851, 




18513 4 


3,000 0 0 


619 9 10 


Ballinhassig, 


Cork, 


46 


13 .. .. 


7,844 17 1 


508 8 0 


7,270 8 4 


- 


Ballinderry, 


Westmeath and King’s, 


ls 


30 April, 1800, . 


1,202 9 10 


136 1 3 


1,126 8 7 


- 


Ballyteige, ..... 


Wexford 


87 


20 June, 1855, . 


43,526 15 3 


58 0 0 


10,808 15 0 


20,600 0 3 


Ballycowan, 


Kildare, .... 


3 


16 „ 1849, . 


729 8 2 


87 9 10 


641 13 4 


_ 


TiroarUongli (Supplemental, 10 th 
January, 1300), . 


Mayo, .... 


33 


26 October, 1800, 


1,241 16 9 


135 15 6 


900 0 0 


200 1 3 1 


Boley (Supi>lcmenlalCthApril,X851) , 


Galway, .... 


53 


17 „ 1801, 


2,220 14 2 


139 10 7 


1,300 0 0 


780 14 7 


Ballinokill, 


Meath, . . 


37 


26 „ 1850, 


1,167 4 7 


93 14 3 


1,073 10 4 


- 


Boardsmill, ..... 


‘Meath, .... 


38 


26 ,, ,, 


4,101 5 3 


677 19 10 


3,513 5 5 


- 


B: illinaskea and Castlerickard, 


Meath, . 


39 


26 „ „ 


2,223 11 7 


187 4 1 


2,036 7 0 




Balia, 


Mayo, . 


102 


G April, 1857, . 


13)213 15 2 


710 5 11 


3,900 0 0 


13,597 9 3 


Ballynabown, .... 


Westmeath and King’s, 


61 


14 „ 1852, . 


6,802 7 3 


503 17 7 


0,388 0 ’ 8 


- 


Ballinnmore ) Navigation, \ 


Cavan, Fermanagh, Lei-) 


120 


10 January, 1800, 


228,65110 5 


30,000 0 0 


- 


198,051 10 5 


Ballycouuel, ) Water-power, / 


Cavan, Fermanagh, and f 
Leitrim, ) 


121 


6 March, „ 
0 » „ 


03,723 5 7 


2,208 5 1 


24,412 0 0 
700 0 0 


26,203 0 0 


Burreii, 


Carlow -and Kildare, . 


74 


20 October, 1852, 


20,079 9 11 


1,083 18 9 


24,395 11 2 


- 


ary, 1657), 


Wexford, . 


47 


13 „ 1851, 


4,315 14 11 




3,200 0 0 


1,020 3 5 


Cappagli, .... 


Galway, 


101 


27 March, 1807, . 


16,205 8 1 


390 0 0 


7,140 0 0 


8,729 8 I 


Camoge, .... 


Limerick, . 


59 


22 „ 1852, 


4,437 11 9 


90 17 11 


4,340 13 10 


- 


Clonnkilty, .... 


Cork, 


78 


5 Sept., 1804, . 


11,734 0 10 


32 1 3 


11,702 4 7 




Cork Slob, . • 


Cork, County of City of, 


65 


29 April, 1852, . 


5,920 7 11 


- 


5,920 7 11 


- 


October, 1 801 J, . 


Wicklow, . 


17 


30 „ 1850, . 


8,237 8 4 




2,344 18 0 


"78919 0 




Dohegal, . 


11 


26 October, 1849, 


2,475 7 10 


141 5 3 


2,334 2 7 


_ 


Curraunboy ( Supplemental , lOfc 
January, 1856), . 

Castlebar Lakes ( Supplemental, It 


Malyo, 


31 


26 „ 1850, 


295 5 7 


26 9 4 


200 0 0 


68 16 3 


March, 1S55) ; . . . . 


I>0., 








11 10 7 


277 7 7 


1,419 3 2 


nuanj, 1850), . 


32 


26 October, 1850, 


326 13 0 


18 8. 10 


49 0 11 


258 18 9 


Oamcloon, . , . 


MAyo, 


35 


26 „ 1850, 


602 13 5 


388 13 1 


214 O 4 


r ~ 


Cavbnry Mill-stream, . 
Carrowmore Lake (' Supplemental 


Kildare, 


9 


10 „ 1849, 


637 10 10 


34 18 3 


002 12 7 


- 


31st March, 1858), -. 


iMjiyo, — . . 


19 


30 April, I860, 


7:00 12 1 


0 7 1 


493 .0 O 


207 5 0 


Clonlost, .... 


Westmeath, 


48 


13 October, 1851 


2,400 14 3 


209 0 5 


2,197 4 10 


- 
















12(408 "11 11 


Capetown, . 


- Reseonwnau, ... 


. 07 


29 April, 1852, 


1,933 18 5 




1,933 18 5 


- 


Curragha, . 


•Mfeafch and Dublin, . 


22 


80 „ 1850, 


1,264 5 9 


- 


1,264 5 




Croghan 


Roscommon, 


08 


20 „ 1852, 


3,540 0 


108 9 5 


3,431 11 1 




Castlemartyr, . . • 


. Cdrk, 


83 


20 October, 1804 


7,389 10 


613 0 


4,940 0 


1,836 13 1 


Coolaney, .... 


. Sligo, . . . 


7C 


29 April, 1862, 


4,625 0 


- 


4,625 0 


- 


Crosslough, . . • 


.•'•Mayo, 


.' BE 


3 „ 1855, 


405 1 


- 


352 0 


53 1 2 
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Drainage. 

thereon, for the Year 



COMMISSIONERS OP PUBLIC WORKS, IRELAND, 
ending 31st March, 1869. 



of the Annual Letting 
Drainage, Value 

including of these Lands, 
Interest, caused by 

lets. Drainage. 



3,262 0 11 
907 0 30 
3,827 2 18 

I, 517 0 39 
3,024 3 27 
0,779 1 18 

414 3 27 

II, 908 0 30 
753 3 0 

1,452 3 5 
311 0 38 
1 2,903 0 2 

) 215 2 29 

) 198 3 19 



3,500 


083 0 4 


1,350 


430 3 3 


6,850 


1,428 3 12 ■ 


3,000 


738 0 20 


30,720 


1,750 2 20 


15,000 


2,032. 2 26 


• 101,455 


) 6,379 1 34 




( 3 2 0 


40,000 


8,008 0 0 


7,000 


017 1 24 


34,856 


2,577 3 27 


61,184 


1,412 0 7 


2,000 


292 0 30 


330 


214 0 20 


] 2,000 


502 0 31 



8 18 4 2,871 0 11 

4 10 0 225 12 8 

5 0 2 447 8 10 

3 12 5 112 8 6 

14 10 6 1,186 14 8 

2 19 0 58 17 3 

5 11 3 78 19 3 

3 0 11 188 18 11 

2 9 10 120 16 8 

2 0 2 428 2 1 

2 15 2 205 7 11 

9 18 10 228 15 3 

3 2 10 002 0 8 

8 0 8 1,748 1G 10 



442 19 1 30 

99 0 0 35 

382 4 1 40 

103 2 1 48 
365 11 2 40 
745 2 8 48 

Paid off. 

1,359 14 0 44 

08 13 1 48 
21.2 19 2 00 
Paid off. 82 
547 10 11 48 

23 12 2 40 
Paid off. - 

Paid off. 

Paid off. 

Paid off. - 

Paid off. 

112 3 11 60 

Paid off. 32 

Paid off. 



929 12 2 4Q 
30 4 7 35 
232 15 6 48 
Paid off. 

394 11 1 40 
Paid off. 32 
Paid off. 

85 17 0 40 
Paid offi 
Paid off. 

Paid off. - 

7 8 1 44 

22 3 5 40 
Paid off. 

80 16 10 40 
337 0 O 44 
55 18 5 60 
Paid off. 30 

118 14 7 44 
101 1 1 48 

119 8 0 70 
12 2 1 44 



13,188 14 0 
3,775 5 10 
15,727 3 1 
7,097 7 2 
10,060. 8 1 
24,803 0 0 1 

1,101 13 0 
22,256 1 1 2 

3,345 18 0 
8,751 12 10 
1,029 16 2 
13,856 9 11 3 

913 3 5 
1,181 1 1 
1,758 3 8 
1,571 10 5 
5,019 12 3 
3,158 8 7 
3,141 13 0 
9,025 2 11 
30,000 0 0, 

. 10,081 14 0 
20,451 13 4 
3,425 14 6 
5,768 0 5 
5,340 7 9 
82 1 3 
8,144 16 11 
3,054 7 10 
8,811 2 6 
241 10 5 
310 10 7 
119 8 4 
667 11 0 

3 848 11 8 

040 10 7 I 

0 2,812 15 8 

4 7,715 8 2 

0 1,704 0 11 

0 1,877 18 6 

A 3,8T6 8 2 
L8 4,925 12 0 

r0 3,784 2 4 
14 314 2 0 



856 7 9 14,040 2 3 Ardee. 

137 8 0 3,912 13 10 Armagh. 

440 18 8 16,174 1 9 Blaekwater. 

314 1 8 7,411 8 10 Borrisokaue. 

030 0 3 11,600 14 4 Boms-in-Ossory. 

1,352 6 6 20,214 7 0 Boyne. 

1,101 13 0 B ally bay. 

2,696 9 3 24,052 10 4 Brosna (Ferlanc t 

113 7 4 3,459 6 4 Ballycasey. 

451 5 3 9,202 18 1 Bailinhassig. 

1,629 16 2 Ballinderry. 

1,058 0 11 14,914 1 0 10 Ballyteige. 

38 16 10 .947 0 3 Ballycowan. 

1,181 1 1 ! Broadlough. 

1,768 3 8 I Boley. 



- 1,571 10 5 BaflinaMU. 

- 5,010 12 3 Boardsmill. 

- 3,158 8 7 BalLinaskea &Castlericl;ai 

197 17 6 3,339 11 3 Balia. 



9,025 2 11 Ballynahowu. 

- «*“ 0 0 

1,349 4 11 20,430 18 11 ^ Bollycmmel ““ ''' 

1,277 7 3 30,720. 0 7 Barren. 

71 17 6 3,407 12 0 Cnhore. 

428 13 ' 2 6,186 13 7 Cappagli. 

5,340 7 0 Caraoge. 

- 32 1 3 Clonakilty. 

3,144 16 11 Cork Slob. 

3,054 7 10 Camggower. 

101 1 8 3,472 4 1 Carrigans. 

- 241 16 5 Curraunboy. 

- 310 19 7 j Castlebar Lakes. 

- 119 8 4 I Ouilmorc. 

3 8 2 070 19 11 Comcloon. 

43 10 8 892 11 4 Carbary Mill-stream. 

049 10 7 Carrowmore Lake. 

151 17 0 2,904 12 8 Clonlost. 

680 12 4 8,306 0 6 Castleliernavd. 

110 4 10 1,904 5 9 Cavctown. 

1,877 18 0 Curragha. 

225 12 10 4,102 1 0 Crogliau. 

319 7 9 5,244 19 0 Custlemartyr. 

236 19 2 4,021 1 0 Coolaney. 

i 22 19 0 337 1 C CrosslrmgU. 
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APPENDIX TO THIRTY-SEVENTH REPORT OF THE 



Schedule. — Abstract of Final Awards, and Repayments 



















T 




— T 




Distriota. 




Counties. 


1 


Date when 
made final. 


Total 

Amount ol 
EXP for d td‘ nr9 




Portion of 
charred to 


Portion 
of Total 
Expenditure 
charged on 


Free Grants 
and 








& 




puiyuwa. 




Public Works. 


uu a. 


1 














£ t. 


i. 




i. 




d. 


£ i. d. 


Dungolman (Supplemental, Ititk 


















April, 1850), 




Westmeath and Longford, 


72 


20 Sept, 1852, . 


10,587 1 10 


335 12 


0 


8,000 0 


0 


2,251 9 j 


Deal, 




Meath and Westmeath, . 


82 


L8 October, 1854, 


20,783 12 


7 


2,000 17 


4 


13,700 0 


0 


4,980 18 j 


Dunkelliu, .... 




Galway, .... 


00 


7 Sept., 1857, . 


42,000 12 


9 


820 0 


7 


15,340 0 


0 


20,703 3 i 


Derrylin 




Fermanagh, 


03 


19 Dec., 1855, . 


787 14 


0 


- 




300 0 


0 


487 14 a 


Druinbominy, . , . 




Do 


20 


30 April, 1800, . 


333 8 


9 


- 




333 8 


0 


_ 


Dmmcliff, .... 




Sligo and Leitrim, . 


69 


20 „ 1852, . 


4,070 7 


9 


224 7 


8 


3,846 0 


1 


- 


Dunmore, .... 




Galway.Mayo.iS.' Roscommon 


115 


26 „ 1859, . 


53,908 19 10 


1,740 10 




15,000 0 




37,159 9 0 


Dunmoran 'Supplemental, 30t7t 












September, 1858), 




Sligo, .... 


71 


20 „ 1852, . 


4,733 15 


6 


110 0 10 


3,301 0 


0 


1,322 14 8 


Derryhobnes, 




King’s 


02 


24 „ . 


7,190 4 


6 


487 16 


7 


6,708 7 


LI 


_ 


Eslin, 




Leitrim 


00 


12 „ „ . 


11,350 0 


3 


577 16 


2 


10,778 10 


1 




Fane {Supl. ,1st July, 1854), . 




Louth, .... 


43 


20 Sept, 1851, 


8,155 15 


0 


920 8 


1 


6,229 12 


5 


1,000 0 0 


Fergus, 




Clare and Galway, . 


124 


30 October, 1860, 


68,010 8 


8 


433 1 


8 


24,000 0 


0 


42,977 7 0 


Foranwell, .... 




Kildare, .... 


55 


20 „ 1851, 


3,475 1 


8 


07 2 


7 


3,407 19 


1 


_ 


; : : 


1 


Louth, Meath, Cavan, and! 
Monaghan, . . J 


90 


27 „ 1855, • 


47,899 18 10 


2,893 0 


0 


22,000 0 

200 0 


0 

0 


22,806 18 10 


Gorteen, .... 




Kildare, 


4 


10 June, 1849, . 


8,520 4 11 


139 10 


4 


3,386 14 


7 


_ 


Gorr, 




Do., 


27 


1 October, 1850, 


8,810 12 


8 


385 12 


0 


3,431 0 


2 


_ 


Gleuorriff (Red Bay), . 




Antrim, 


57 


30 „ 1851, 


3,345 4 


4 


- 




3,345 4 


4 


- 


Headford, . 




Leitrim, 


24 


10 Sept, 1850, . 


1,010 12 


0 


87 10 


0 


023 2 


0 




( Drainage, 




















Hind Fiver 1 Navigation ab 


Rosoommon, 


97 


11 July, 1850, . 


21,101 13 


2 


1,410 10 


1 


10,000 0 


0 


9,040 17 1 


( cloned, . 


) 


















Hermitage, . . . . 




Kildare, 


5 


16 June, 1849, . 


286 10 


1 


13 6 


10 


273 10 


3 


- 


Inny, 




Longford and Westmeath, 


118 


13 October, 1859, 


58,208 3 


3 


701 4 


8 


14,000 0 


0 


43,440 18 7 


Kilmannock, ( Supplemental , 


18t/> 






















August, 1854), . 




Wexford, . 


12 


20 „ 1849, 


9,830 13 


7 






7,836 13 


7 


2,000 0 0 


1S,\ : : 




Galway, . 
Do., 


95 


20 March, 1850, 


55,040 17 10 


2,367 1 


' 


21,000 0 


0 


31,503 1C 3 


Kil maine ( Supplemental, 


13 th 






















March, 1855), . 




Mayo, 


41 


20 April, 1851, . 


10,090 10 


1 


243 4 


11 


7,000 0 


0 


3,747 0 2 


(SS 1 : : 




Westmeath and King's, 
Do., 


107 


15 October, 1857, 


20,009 8 


7 


: 




8,850 15 
1,290 4 


0 


10,818 9 4 


Kilbride, .... 




Kilkenny and Tipperary, 


91 


0 „ 1855, 


8,058 3 


5 


332 8 


9 


4,000 0 


0 


3,725 14 8 


Kilmuiry 




Meath, 


0 


30 July, 1840, 


938 13 


3 


55 14 


0 


882 18 


0 


- 


Kill, 




Cavan, 


80 


17 August, 1855, 


2,709 4 


7 


- 




1,000 0 


0 


1,799 4 7 


Kiloocb, ..... 




Meath, 


25 


10 Sept, 1850, . 


1,880 3 


9 


17 14 


0 


1,801 0 


5 


61 0 4 


ICinmeen, .... 




Fermanagh, 


23 


2 „ „ . 


244 10 


4 


- 




244 10 


4 


- 


Kilmaganny, .... 




Kilkenny, . 


90 


13 „ 1805, . 


10,084 13 


10 


337 7 10 


7,000 0 


0 


3,047 0 0 


Keenagh, .... 




Longford, . 


109 


7 April, 1858, . 


10,829 0 


7 


230 2 


8 


4,450 0 


0 


0,140 3 11 


Lough Alick ( Supplemental, 


30th 






















September, 1858), 




Mayo, 


15 


30 „ 1850, . 


4,110 10 


1 


122 7 


11 


2,000 0 


0 


1,907 11 2 


Longford, . 




Longford, . 


113 


13 „ 1859, . 


44,024 13 


7 


2,425 11 


0 


18,200 0 


0 


24)109 2 7 


Lorrha ( Supplemental , 20th April, 










1857), . . . . 




Tipperary, 


28 


8 October, 1850, 


3,504 10 


3 


55 0 


0 


2,800 0 


0 


040 10 3 


Loughnasaggart, . 




Meath and Westmeath, 


7 


0 Sept, 1840, . 


083 14 


0 


0 0 


0 


074 8 


0 


- 


Lough Gara and Mantua, . 




Mayo, Roscommon, & Sligo, 


110 


28 April, 1858, . 


24,707 4 


8 


35 18 


4 


10,050 0 


0 


14,111 0 4 


Loughs Oughter \ NavTgluin 1 
an.l Uowna, <&c., ab J andoncil f 


Cavan, Leitrim, it Longford, 


119 


20 October, 1859, 


111,171 18 


0 


1,312 18 


7 


35,075 0 


0 


74,784 0 2 


Longhans, 




Kilkenny, .... 


80 


20 Sept, 1854, . 


4,107 7 


4 


04 0 


0 


1,800 0 


0 


2)273 7 4 


C Navigation, 




Antrim, Armagh, Down, ( 
Londonderry, and Ty-« 


111 


18 Fob., 1800, . 


100,174 10 


4 


37,000 12 


0 






00,077 17 10 


Lough Neagh •) Drainage, 


and 


112 


158,565 4 


fi 


8,513 14 


0 


110,000 0 


0 


40,051 10 a 


( Water-power, 




“ 


357 17 


10 


| Mills, 


357 17 


10 


~ 
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1868 - 69 .] 



thereon, for the Year ending 31st March, 1869 — continued. 



— 





Flooded or 
Injured Lands, 


per Acre 


Increase 


Amount of 1 
Instalments ! 

payable t 
half-yearly, - 
to rejay Coat ' 




Bepayments. 




E 


latchment, 

lain' Basiu. 


which hove 
beon Drained 
or Improved. 
Statute 
Measnre. 


Drainage, 

including 

Iuterest, 

&c. 


of these Lands, 
caused by 
Drainage. 


ill 

Si 

Hi ^ 

So. 


To 

1st March, 1868. 


For year 
ending 81st 
March, 1869. 


— 






it»t. Aoros. 


A. R. T. 


£ «. d. 


£ S. d. 


£ s. d. 




£ s. d. 


£ s. d. 


£ t. d. 






28,000 


2,226 0 8 


4 12 1 


929 1 0 


Paid off. 


- 


10,870 0 2 


~ 


10,879 6 2 : 


Dungolmau. 




64,000 


4,400 3 36 


4 3 0 


1,684 8 0 


643 15 2 


28 . 


18,132 10 2 


580 7 2 


19,721 17 4 


Deel. 




88,320 


6,665 0 31 


7 11 6 


1,094 15 0 


527 10 3 


44 


11,787 15 10 


1,038 0 10 


] 2,826 5 8 


Dunkellin. 




3,000 


187 0 4 


4 4 3 


40 0 11 


13 7 11 


30 


310 9 10 


20 17 7 


340 7 5 


Derrylin. 




1,000 


134 2 5 


2 9 7 


36 11 6 


Paid off. 


- 


464 2 9 


- 


454 2 9 


Drumbominy. 




14,294 


647 0 11 


5 18 11 


207 11 1 


99 5 9 


76 


3,372 7 9 


106 19 0 


3,500 6 9 


Drnmcliff. 




00,161 


4,837 1 10 


10 15 8 


1,051 1 11 


489 0 0 


48 


10,402 15 8 


1,142 13 4 


11,545 9 0 


Dumnore. 




7,680 


881 0 35 


5 4 11 


282 10 4 


95 17 4 


33 


3,640 17 1 


190 18 1 


8,838 15 2 


Dunmorau. 




22,400 


6,000 1 0 


1 3 11$ 


958 1 4 


Paid oil 


- 


8,802 10 1 


- 


8,892 19 1 


Derryholines. 




19,840 


2,039 3 6 


4 18 


886 15 1 


390 11 2 


40 


12,850 16 6 


471 3 10 


13,321 10 3 


Eslin. 




87,400 


1,621 3 28 


4 15 0 


533 2 7 


205 0 10 


38 


7,650 18 5 


. 407 5 10 


8,364 4 3 


Fane. 




134,400 


7,361 2 20 


9 3 0 


1,752 9 3 


845 18 10 


44 


14,255 8 11 


1,851.17 3 


16,107 6 2 


Fergus. 




3,800 


956 1 35 


3 11 8 


263 1 11 


126 7 8 


40 


4,159 19 11 


243.19 8 


4,403 19 7 


Foranwell. 




176,813 


J 6,769 0 38 
\ 0 2 0 


6 11 11 


1,904 17 0 


803 2 5 
7 16 11 ! 


30 


24,521 7 0 


1,094 19 6 


20,216 0 6 


Glyde. 




7,170 


1,440 0 12 


2 7 0 


438 6 2 


124 12 1 


40 


4,438 15 11 


85 10 4 


4,524 0 3 


Gorteen. 




3,600 


944 0 23 


3 12 8 


282 10 8 


126 4 8 


40 


4,789 1 4 


221 15 3 


5,010 16 7 


Garr. 




9,200 


526 0 30 


0 7 2 


214 12 4 


105 13 0 


56 


3,458 18 4 


165 10 10 


3,024 0 2 


Gleuarriff. 




3,620 ! 


304 1 20 


3 0 8 


144 10 9 


Paid off. 


- 


1,298 8 11 


- 


1,298 8 11 


Headford. 




16,000 


2,966 2 32 


6 11 3 


703 8 5 


306 4 8 


44 


10,518 5 8 


589 15 6 


11,108 1 2 ' 


Hind Kiver. 




000 


150 1 38 


1 10 5 


26 13 11 


10 1 3 


40 


388 14 1 


19 3 2 


407 17 8 


Hermitage. 




231,116 


6,850 1 0 


8 7 8 


1,400 9 5 


625 2 0 


30 


11,978 2 6 


1,896 10 0 


13,374 13 3 


Inn,-. 




8,532 


509 1 12 


19 0 3 


702 0 1 


Paid off. 


- 


10,343 0 1 


- 


10,343 0 1 


Kilmannod;. 




46,841 


6,344 3 10 
12 9 


8 6 1 


1,500 13 1 


722 2111 
3 19/ 


44. 


19,828 9 9 


1,427 2 11 


21,255 12 8 


Killimor. 




10,000 


1,129 8 30 


9 10 3 


622 12 6 • 


185 11 10 


40 


S,510 10 0 


349 9 0 


8,808 19 0 


Kilmaine. 




88,030 


5,498 2 15 
15 2 4 


5 9 0 


975 0 0 


453 6 0 
60 1 8 


25 


10,830 3 8 


045 4 1 


11,775 7 0 


Kilbeggan. 




8,000 


2,153 0 15 


3 11 9 


505 14 8 


187 10 2 


28 


5,014 8 0 


368 17 1 1 


5,383 5 6 


Kilbride. 




2,000 


369 122 


2 7 9 


143 10 1 


32 9 8 


40 


1,208 17 11 


51 0 8 ' 


1,260 4 7 


ICilmurry. 




17,000 


636 3 0 


4 8 0 


101 6 2 


36 11 1 


40 


028 0 8 


47 9 8 


075 10 4 


Kill. 




3,280 


491 3 11 


3 13 4 


196 4 1 


67 15 1 


40 


2,348 12 8 


114 17 10 


2,403 10 1 


Kilcock. 




1,000 


67 3 31 


2 15 7 


28 2 0 


Paid off. 


- 


333 3 10 


- 


333 3 10 


ICimneen. 




18,000 


2,821 2 0 


3 15 5 


499 0 5 


228 4 3 


48 


0,730 16 4 


251 3 4 


0,981 19 8 


Kilmaganny. 




18,000 


1,768 3 0 


6 0 5 


317 15 2 


158 0 6 


44 


3,011 12 5 


240 7 8 


3,852 0 1 


Koenagb. 




6,064 


921 2 30 


2 19 10 


240 19 7 


paid off. 


- 


3,782 4 9 


- 


2,782 4 9 


Lough Alick. 




72,820 


3,972 2 29 


10 is 11 


1,300 7 9 


0.25 17 2 


44 


14,393 5 7 


1,130 0 5 


15,523 0 0 


Longford. 




8,900 


1,057 1 13 


3 5 3 


335 7 9 


02 2 4 


24 


3,000 11. 0 


90 0 6 


3,780 12 3 


Lorrlio. 




2,600 


193 1 38 


3 9 9 


59 11 4 


20 10 C 


40 


833 2 5 


4 9 0 


837 11 11 


Loughnnsnggnrt. 




128,000 


4,719 2 20 


5 3 11 


757 5 2 


300 4 8 


44 


7,459 15 10 


725 12 2 


8,185 8 0 


Lougli Gam and Manilla. 




260,480 


10,537 2 8 


10 8 4 


2,500 14 4 


1,200 3 2 


44 


23,284 5 11 


2,168 7 4 


20,452 13 3 


Loughs Ougl i lor.Gowna, &o. 




3,300 


548 1 2 


7 8 8 


214 4 4 


05 10 0 


40 


2,007 7 5 


84 6 8 


2,181 14 l 


Luiiglians. 


r~ 


j-1411320 


| 29597 2 32 


5 14 0 


9,879 0 8 


Paid off. 
3,782 13 5 
12 6 2 


44' 

44 


37,000 12 0 
77,063 10 7 


7,122 4 10 


37,090 12 0 
85,080 4 5 


) Lough 

■ f Neagh, ': md 

) 1 11 nhr-potcer. 



F 
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Schedule.- — Abstract of Final Awards, and Repayments 





1 




Total 


Portion of 
Total 


Portion 




Districts. 


Counties. 


made final. 


expenditure, 
far all 


charged to 


Expenditure 
charged on 






£ 






ublic Works. 












£ s. d. 


£ s. d. 


£ e. d. 




Leesborongh, . • • • 


[onaghan, . . .94 


20 Dec., 1805, . 


0,081 8 2 


247 11 5 


3,000 0 0 


2,833 10 0 




death 51 


10 Oct., 1851, . 


2,753 19 8 


157 18 6 


2,590 1 2 


_ 


Lough Dalla ( Supplemental , 10th 
October, 1861), . . 


Mayo 50 


29 „ „ 


2,836 11 0 


191 1 10 


3,274 0 0 


371 9 ll 


Lavally, 


3alway, . . . .88 


27 „ 1800, . 


5,820 8 8 


379 11 8 


4,250 0 0 1 


1,190 17 0 


Lough Mask) Navigation aban- ) 
and > doned, . V 

River Roha ) Drainage, . ) 


Mayo and Galway, . . 108 


14 Jan., 1858, -< 


3,713 4 10 1 


,412 3 5 1 


0,500 0 of 


3,713 4 10 


( 






l 


1,704 8 2 




County of tbe Town of ( 116 


30 June, 1859, . 


12,289 16 4 


4,883 0 0 




7,400 10 4 




Galway, and Counties L17 


20 Sept., „ . 1 


0,854 5 9 


2,011 3 4 


9,400 0 01. 


8,730 8 2 


and Carra, ) Mill-Dower, t 


of Galway and Mayo, ( 122 


4 April, 1860, . 


30,938 18 0 


- 


3,145 13 0J 1 




Galway Os 


18 October, 1851, 


1,545 15 11 


- 


1,545 15 11 


- 


Lough Lannagh, .... 
Moyour ( Supplemental , 12 th April, 


Mayo, . • • • 10! 

Do 3C 


7 April, 1857, . 


18,445 7 4 
8,764 1 2 


1,306 0 8 


4,100 0 0 


3,039 0 8 


3855), 

Mullafarry (Supplemental, 10th Oc- 


26 October, 1850, 






3,724 1 5 


Do., .... Id 


986 13 0 


tober, 1861), .... 








243 9 5 


Miles and Templebiyan, 

Mullawn (Supplemental, 10S7i Ja- 


Cork, .... 6 


29 „ 1852, . 


1,392 5 3 


09 15 6 


1,322 9 9- 




nuary, 1850), .... 


Mayo, . . .3 


26 October, 1850, 








33 10 2 


Maghera, . ■ • 

Moyne and Crosspatriok ( Supple - 


Down, .... 5 

Mayo, .... 2 


30 „ 1851, 


1,307 12 1 
702 13 9 




1,307 12 1 




mental, 10 th October, 1861), 


30 April, 1850, . 






219 12 3 


Monivea, 


Galway, . . . -It 


24 „ 1857, . 


16,896 1 1 


1,228 12 11 


5,092 0 0 


10,576 8 2 


Nobber 


Meath, .... 4 


20 Sept., 1851, . 


7,034 3 4 


580 17 11 


7,053 5 5 


~ 


Oranhill (Supplemental, 13thFeb-\ 
ruary, 1857), . . ■ •) 


Galway, .... 


4 April, 1849, . 


3,871 16 2 


190 16 2 


2,000 0 0 


1,031 0 0 


Owennbrocltagh (Supplemental 

13th March, 1855), . 


Mayo, .... 2 


2G October, 1850, 


3,154 5 7 


00 15 11 


1,500 0 0 


1,003 9 8 


Owenkeagh, .... 


Cork, . . . . 1 


30 April, „ . 


1,277 7 3 


70 11 7 


1,200 10 8 




Quin, 


Claw, .... 8 


25 October, 1854 


20,080 5 2 


l,07fl 18 4 


14,000 0 0 


5,007 8 10 




Meatb, .... 


8 G Sept., 1840, . 


904 19 11 


06 10 11 


898 0 0 


- 


Rath, or Clooneen (Supplemental 
8 1st March, 1850), . 


Longford and Westmeath, 


3 30 „ 1852, 


6,671 0 4 


590 8 1 


4,000 0 0 


1,471 18 3 


Ratooragb, .... 


Cork, .... 4 


9 13 October, 1851 


928 7 11 


" 


928 7 11 


- 


Rinn aud Blacltriver, 


Leitrim and Longford, . 1 


4 26 April, 1859, 


33,756 11' 1 


2,279 14 3 


15,000 0 0 


10,470 16 10 


Strokestown, .... 


Roscommon, 


6 11 July, 1850, 


42,097 6 1 


1,858 5 3 


21,541 0 1 


18,098 0 8 


Slirule, 


Mayo and Galway, . . 1 


34 15 April, 1857, 


30,573 19 


032 0 1 


7,500 0 0 


22,141 19 2 




King’s and Tipperary, 

Do., : . . • 


76 26 „ 1863, 


8,381 2 


414 9 11 


0,000 0 0 
172 0 0 


2,794 12 10 


Sbandon, . . . . 


Waterford, 


50 13 October, 1853 


1,030 12 


370 0 0 


COO 12 0 


- 


Shandrum, . . ; . 


Mayo, . . ■ • 


18 30 April, 1850, 


712 10 


- 


712 10 3 


- 


Sow ( Supplemental, 23 rd March 
1859) 


Wexford, . 


70 26 „ 1853, 


8,825 9 


415 12 11 


0,000 0 0 


1,909 16 4 


ShanOgolden (Award abandoned) 




- 


3,741 8 


227 15 5 


- 


8,513 12 11 


Saleen Lough (Supplemental, 25 1 
April, 1888), . 


Mayo, .... 


42 29 „ 1851, 


3,079 13 1 


130 18 0 


2,943 15 5 


493 15 5 


Turloughmore, 


Galway, .... 


88 28 June, 1855, 


60,832 9 


1,126 10 2 


23,000 0 0 


36,705 18 11 


Temple more (Lands, . 


. Tipperary, 

Do., .... 


” |l July, 1854, 


f 15,008 15 


1,008 3 2 


7,500 0 
280 0 


7,080 12 3 


'1’awnawoggaun (Supplemental, 01 
March, 1856), . 


t 

. Mayo, .... 


36 26 October, 185C 


1,334 0 1 


155 12 


1,000 0 


178 8 6 


Wilkinstown, . . . 


. Meatb 


10 19 „ 1849 


1,764 0 


190 17 


1,573 2 




Wottonstown, 


. Louth, .... 


45 20 Sept, 1851, 


1,102 13 


80 17 7 


1,021 15 


" 


Youghal, .... 


. Cork 


00 18 Feb., 1807, 


22,800 2 




7,000 0 


15,890 2 7 






2,390,01212 


4 162,18012 










- - 







Office of Public Works, Dublin, 1st May, 1869. 



Printed image digitised by the University of Southampton Library Digitisation Unit 



COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



43 



1868-09.] 



thereon, for the Year ending 31st March, 1869 — continued. 



— 


— 


Flooded or 


per Acre 


Increase 


Amount of •= II 
Instalments §,s- 




Repayments. 






c 


aubmenl. 


which Lave 
been Drained 
or Improved. 
Statute 
Measure. 


Drainage, 
including i 
lutarest. 

Sec. 


Value e 
if these Lands, 
caused hy 
Drainage. 


half-yearly, •• a ; 
to repay Cost *3gj 
with Interest, ° s] 


L To 

i list March, 1809. 
1 


For year 
ending 31st 
March, 1869. 


T "“- 








728 2 27 


£ S. ll. 

8 0 3 


£ s. d. 
221 11 0 


£ s. tl. 

103 3 3 44 


£ 1. d. 
2,703 13 8 


£ s. d. 
201 0 4 


£ s. d. 
2,904 14 0 1 


Leesborougb. 




2,308 


489 0 34 


5 6 1 


140 4 8 


09 2 6 72 


2,063 10 1 


103 17 6 


2,767 13 7 1 


Lough Crew.. 




•1,000 


983 0 15 


2 13 10 


2G1 16 2 


07 0 7 40 


2,030 10 1 


131 1 0 


3,007 11 7 1 


Lough Dalln. 




28,160 


1,940 2 0 


7 10 2 


304 9 8 


14G 3 0 44 


3,757 9 4 


239 7 5 


3,900 16 0 1 


lavally. 




1 225,000 


5,805 0 13 


10 13 5 


025 10 0 


302 1 3 60 


7,740 1 7 


611 4 3 


8,251 5 10 1 


Lough MaskifeEivorBobe. 




1 780,000 • 


f 5,032 2 4 
l 28 1 19 


22 13 10 


1,801 4 2 


Paid off 
835 14 1 50 
480 11 0 40 


14,883 0 0 
j- 24,052 3 7 


2,563 0 11 


14,883 0 0 
27,505 4 6 


Louglis Cor- \ Navigation, 
rib. Mask, 1- Drain aye, <6 
and Carra, J Mill rower. 




2,400 


498 1 11 


3 2 0 


112 10 8 


48 7 2 52 


1,082 10 8 


00 18 9 


1,073 9 5 i 


Lisduif. 




21,440 


1,750 2 5 


0 15 0 


241 13 5 


117 19 0 00 


i 3,534 19 11 


242 0 6 


8,777 6 4 : 


Lough Lannagh. 




6,000 


1,040 3 11 


7 8 5 


053 8 4 


98 17 3 2C 


1 0,227 8 10 


- 


6,227 8 10 : 


Moyour. 




2,210 


326 0 15 


2 12 4 


117 5 1 


Paid off. 


032 3 3 


- 


932 3 3 : 


Mullafarry. 




10,280 


250 1 29 


5 2 0 


94 14 2 


45 15 2 H 


t 1,020 10 0 


94 6 4 


1,614 16 4 : 


Miles and Teinplebryan. 




400 


74 3 13 


4 0 2 


39 11 li 


Paid off. 


302 19 8 


- 


302 19 8 


Mullawn. 




10,000 


393 1 22 


3 11 0 


147 8 5 


Paid of. 3! 


1 1,863 15 1 


- 


1,863 15 1 


Magliera. 




800 


96 1 32 


7 0 11 ! 


00 18 10 


Paid off. 


632 14 7 


- 


832 14 7 


Moyne and Crosspatrick. 




04,000 


1,481 0 0 


10 11 7 


305 7 4 


146 9 0 0' 


0 4,622 15 9 


279 14 10 


4,802 10 7 


Monivea. 




40,000 


1,357 1 3 


5 3 11 


580 13 2 


208 8 0 4 


0 9*204 5 1 


474 8 11 


0,738 14 0 


Noblier. 




Tgr 


^ 974 0 10 j 


3 10 7 


315 10 1 


Paid oft'. 


4,080 12 0 


- 


4,080 12 0 


OranhilL 




0,000 


379 0 35 


8 10 


224 1 .0, 


23 9 1 2 


G 1,87!) 10 8 


- 


1,879 15 8 


Oweimbrockagh. 




10,700 ' 


393 2 16 


3 14 


09 0 10 


41 15 1 4 


4 1,584 8 0 


82 10 2 


1,647 4 8 


Owonknagh. 




37,120 ■ 


4,305 0 29 


4 8 1 


1,032 15 3 


450 8 0 4 


8 13,550 12 1 


000 16 8 


14,511 7 9 


(Join. 




3,000 


241 2 6 


3 14 4 


76 8 5 


33 0 9 4 


,0 1,207 10 10 


62 11 1 


1,320 10 11 


Bed Bog. 




15,000 


1,157 3 30 


0 4 10^ 


401 10 10 


167 8 11 a 


12 5,846 10 5 


322 16 0 


0,160 13 2 


Bath, or Clooneon. 




2,780 


244 1 0 


3 10 0 


•01 7 11 


33 9 1 £ 


10 871 0 5 


26 5 0 


897 6 5 | 


Eatooragh. 




74,000 


4,605 2 20 


6 12 JO 


1,070 5 2 


515 10 5 i 


14 12,043 10 8 


935 10 2 


12,979 3 10 


Einn and Blackrivcr. 




70,000 


7,478 2 21 


5 8 8 


1,794 17 10 


741 5 4 4 


14 20,203 5 1 


1,675 3 11 


21,937 9 0 


Strokcstown. 




27^000 


3,207 0 5 


9 4 10 


443 10 10 


210 .10 2 ( 


i0 0,830 1 6 


280 12 8 


7,110 14 1 


Shrule. 




| 80(840 


(1,288 8 7 
t 3 10 


6 0 Hi 


( 434 19 7 


160 4 8 4 
4 8 10 8 


5,600 7 6 


286 14 7 


5,977 2 1 


Shinrouo. 




180 


43 1 15 


15 410 


57 8 7 


22 17 2 ■ 


14 1,116 8 11 


45 6 10 


1,161 15 9 


Shandon. 




700 


132 1 35 


5 7 7 


53 10 0 


24 13 1 < 


U 805 16 8 


20 0 10 


916 3 0 


Shan drum. 




14,000 


1,983 0 10 


4 4 10 


009 0 5. 


200 19 6 • 


44 7,945 5 4 


404 10 4 


8,349 15 8 


Sow. 




_ 


- 


- 


- 


- 


227 15 0 


- 


227 15 5 


Shanogoldcn. 




2,850 


•900 3 14 


3 4 11 


250 3 10 


40 1 9 :: 


38 2.973 M 10 | 


' *191 16 41 
81 6 11 J 


2,863 7 0 


Saleen Lough, * 




212,480 


8,186 3 20 


7 5 7 


1,695 2 9 


.749 18 10 


48 20,004 1.9 9 


1,396 10 0 


21,400 0 0 


Turloughmorc. 




j- 33,000 


. (3,394 0 21 
| 2 2 0 


4 7 3 


1,263 6 10 


334 17 6 
12 10 0 


3 ° 10,443 13 5 


524 16 0 


10,908 9 5 


Templomore. 




2,200 


i 204 1 0 


4 0 J 


82 10 10 


33 7 3 


80 1,306 17 10 


20 12 0 


1,417 9 10 


i Tawnawoggauit. 




10,800 


i 700 2 37 


2 4 1C 


' 217 16 8 


07 17 8 j 


40 2,290 18 5 


107 0 4 


2,302 2 C 


• Wilkinstowii. 




0,30C 


i 31G 1 17 


3 4 7 


r 06 10 8 


40 9 6 l 


40 1,410 7 4 


79 10 C 


1 1,499 3 i 


L WoUouhUjwii. 




1,047 


224 0 C 


1 L01 13 : 


1 000 0 c 


1 Paid off. 


- 8,157 10 7 


f 


8,157 19 i 


i Youghal. 




8,358,35! 


1 266,738 2 4 


Average 
i ; 8 11 < 


i 74,502 7 £ 




020,110 3 1 


r 50,800 19 ‘ 


t 970,980 2 1. 


L 



W. B. SoADYj Accountant. 

1 -2 
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Landed 
Property Im- 
provement. 

I uspectors’ 

Annual 

Reports. 



APPENDIX B. 

Landed Property Improvement. — Inspectors’ Annual Reports, 1868-9. 

Counties of Fermanagh , Cavan, and Leitrim, with por- Counties of Donegal, Londonderry, Antrim, Down, 
tions of the adjoining Counties of Tyrone , Sligo, &c. Armagh, and Tyrone. 



In tlie above-named district of the north-west of 
Ireland the applications for new loans have not been 
numerous, but are of a useful, practical kind, and are 
mostly from proprietors, who have expended former 
loans in such a manner as to give satisfaction to all 
concerned ; thus proving by experience that the 
objects of the Land Improvement Acts were attained, 
so far as the provisions of the Acts were tested, and 
rendering it a matter of regret that the money has 
uot been more extensively used. In the county 
Fermanagh Major J. Gerard Irvine has continued 
drainage, farm road making, fencing, and clearing with 
the same care and success that attended his first 
undertakings, reported on about twenty years ago ; 
and he ba3 also added a storehouse for flax to the 
scutch-mill which he erected at Lack for the use of 
his tenants, and which has proved of great advantage 
to the neighbourhood. In the county Cavan Mr. Tat- 
low has executed some thorough drainage on Mr. 
Nesbitt’s estate with great care aud accuracy of detail, 
using tiles from Elorence-court j and Lord Headforthas 
also completed some good drainage for his Cavan 
tenants. In the same county Sir John Young, who 
had a drainage loan twenty years ago, has applied 
for another to drain and make roads through his 
estatenearBailiehorough ; and in Leitrim Colonel Whyte 
and Mr. Montgomery have continued steadily the 
same course of improvement they adopted in 1S48. 
In Tyrone the Duke of Abereorn has continued drain- 
age, &c., as in 1848, and has proceeded vigorously 
with planting the sides of the cold pasture ground on 
the hills between Omagh, Drumquin, and Newtown- 
stewart. He has already expended above £2,000 of 
the loan granted for the purpose, and lias a first-rate 
Scotch superintendent, with a party of well trained 
men, kept constantly at the special work of fencing 
and plauting, so that it goes on rapidly and well. The 
fencing is done in the strongest manner round these 
plantations (chiefly clay banks, faced with stone); and 
as the same set of able-bodied men are so long at the 
same kind of work, their experience enables them to 
execute it better and cheaper than ordinary labourers. 
The Duke of Abereorn intends to apply also for a 
loan to build a moderate-sized farm-house and offices 
for a tenant, who came from Scotland above twenty 
years ago, ami has permanently settled here, near 
Newtownstewart, and proposes also to erect some new 
cottages. 

Miss Rose, of the county Monaghan, has begun to 
build and repair labourers' dwellings, and Mr. O’Beime 
in Leitrim has added to his feeding-sheds in a substan- 
tial manner. The number of new cottages built under 
the provisions of the Land Improvement Acts is as 
yet comparatively small ; but as the use of straw for 
thatching becomes each year more costly and more 
objected to, the power of obtaining loans for putting 
slated roofs on old houses with strong walls, as well 
as for building new ones, ought to be recognisod as a 
great advantage ; and the facilities for obtaining the 
timber, all ready cut and fit for immediate use, from 
steam saw mills in Dublin, Sligo, Londonderry, Ac., 
now enable proprietors to do with speed and con- 
venience, as well as correctness, what was formerly 
so tedious aud troublesome that many would not under- 
take the task, even when money was provided for it. 

Rents have beeu well paid through this district, 
aud the farmers and labourers are in better condition 
than in previous years, so that it is to be hoped the 
improvement of their dwellings may speedily make 
the advance that has been so marked in their clothing. 

Wm. P. Pbendergast. 



I beg leave to acknowledge the receipt of your letter 
of the 15th January last, requesting me to furnish, 
as soon as I conveniently could, my annual report on 
the working of the Land Improvement Act for 1866, 
which I beg to submit as follows, viz. : — • 

During the past year I have inspected in the county 
Donegal farm-buildings erected by Mr. James Sinclair, 
of Bonnyglen, now just completed, of a most permanent 
nature, designed for every convenience. Mr. Wray, 
of Ardnamona, Lough Eske, has also completed offices 
of the same kind. In the county Down Mr. James 
Agnew, of Redhills, has erected good permanent farm 
buildings, with modern fittings. In the county Tyrone 
Captain DeunMann has built a series of labourers’ dwell- 
ings at Dunmoyle, which (particularly up in that wild 
mountain locality) will aid great comfort to his 
labouring class. 

I consider, from the increased facilities of this Act 
for procuring loans without unnecessary delay, that 
many proprietors will take advantage of the provisions. 

In all cases where I have inspected for thorough 
drainage, the works have been carefully carried out, 
and extra to the loans expended ; and I can safely state 
in every instance a large increase in the value of the 
properties so drained will accrue to the owners, all of 
whom appear perfectly satisfied with their outlay. 
Some new loans have been applied for daring the year 
1868. 

Thomas S. Irwin. 



Counties of Carlow, Kildare, Kilkenny, Meath, Queens, 
Waterford, Wexford, and Wicklow. 

During the past year 1868, and the current year up 
to this day, I have inspected and reported on forty- 
nine cases of loans, under the Land Improvement 
Acts, which may be divided under the following 



heads : — 

1st. Improvement o f landsby drainage, fencing 
and reclaiming, . ... 37 

2nd. Buildings, labourers’ dwellings, . . 4 

3rd. Erection and improvement ot farm dwell- 
ings, and planting, 7 

4th. Farm buildings, 1 

Total, . 49 



Bnder the first heading. Works have been remark- 
ably well carried out generally, and the result very 
satisfactory, the benefits arising therefrom, have caused 
the execution of similar works by proprietors and 
tenants, with their own funds, in many cases near to 
works executed under loans. 

Under the second head, viz., erection of labourers’ 
dwellings. I have inspected works executed in four 
cases, and it is to bo regretted that proprietors do not 
take advantage of the facili ties afforded as they are a 
means of bettering the condition and habits of the 
labouring population. 

Under the third head. Few have availed themselves 
of money placed at their disposal on easy and liberal 
terms. Tins may to some extent be attributed to the fact 
that few are aware of the terms on which loans are now 
granted, for the erection and improvement of farm dwell- 
ings, building, and planting. It is to be hoped that when 
the provisions of the Acts, and the facilities now given 
become generally known, that proprietors will avail 
themselves of them, and obtain loans which will obvi- 
ously enable them to improve their properties on most 
advantageous terms. 
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Fanners and tlieir families liare acquired a taste for 
better living and improved dwellings, which if encour- 
aged by proprietors will greatly benefit their estates and 
the country generally. 

The price of labour has increased and is every day 
increasing, men are better fed and paid, skilled labour 
is appreciated where it can be procured, farmers pay 
good wages to good men. 

J. FrSHBOtTRNE. 



County of Tipperary, and parts of Limerick, Galway, 
Glare, and King's County. 

In submitting this my annual report of the operation 
of the Land Improvement Act, during the past year, in 
the district which lias been intrusted to my superin- 
tendence, I have to observe that I have inspected in 
nineteen cases, viz., in the county of Tipperary, twelve; 
Limerick, three ; Galway, two ; King’s county, two ; 
and Clare, one ; of which five were cases of farm build- 
ings ; twelve of thorough and main drainage, one in 
the county of Limerick, of embankment, and one in Tip- 
perary, for a farm road ; and I have still in hands two 
cases in which progress inspections have been ordered, 
but delayed for some short time on the application of 
the proprietors, and one case that of (Mr. Roe) for 
preliminary examination deferred in consequence of the 
flooded state of the lands proposed to be improved. 

There has not been any application for loan for 
planting for shelter, or for flax scutching mills in this 
district. 

The works have been carried on with very few excep- 
tions, in a satisfactory manner, and with considerable 
benefit to the proprietors. I do not anticipate at present 
any increase in the number of applications for loans for 
thorough drainage, so much having been already done 
in this way, but there is room for still more to follow 
on arterial drainage, when executed. 

I regret to say that the want of unanimity among the 
landed proprietors prevents many very useful and not 
very expensive projects for arterial drainage being pro- 
ceeded with. 

The works on the estate of Sir Capel Molyneux in the 
county of Limerick, and those on the estate of Captain 
Power Lalor, in the county of Tipperary, are the most 
extensive in the district, and from the very satisfactory 
way in which the former have been executed, I have 
suggested that Sir Capel should apply for permission to 
compete for the Royal Agricultural Society’s medal. 

Janes J. Poe. 



County of Roscommon, parts of Mayo, Sligo, and 

Galway, as also of some of the Eastern Counties of 

Leinster. 

In compliance with the request of the Board, that I 
should furnish my annual report on the working of the 
Acts relating to the improvement of landed property in 
those portions of Ireland to which I have the honour of 
being sent as inspector, 1 now beg leave to submit the 
following statement of the facts which have come under 
my notice during the past twelve months, as also a 
brief notice of the several inspections which I have 
made during that period. 

Upon reviewing, therefore, my experiences of the year 
1868, I cannot help participating in the pleasure 
which I know must bo felt by every one interested in 
the welfare of our country when Ifind thegreat improve- 
ment that has taken place in it, and which in this 
instance is shown by the large number of new cases 
which I have had referred to me, and which convince 
me that notwithstanding the difficulties which may 
exist in the way thereof, the spirit of improvement and 
the desire to better the condition of our peasantry and 
working classes is steadily on the increase. 

Although this satisfactory state of affairs is in itself 
uu undeniable proof of the success which attends the 
efforts of our Board, I think I can adduce a further 
one when I assert that, since my report of last February 
I inspected works in progress for upwards of thirty 



different proprietors who, without a single exception, App endi x R. 
gave me voluntary assurances (either personally or j- iatu ] e( j 
through their agents) of their complete satisfaction and property Jm- 
of their just appreciation of the benefits they had de- provement. 
rived from the expenditure of their loans. . 

Having thus, I hope, shown that the working of the A n ^ ia |° 

Acts relating to the improvement of property continues R e p 0r ts. 
to be satisfactory — as far at least as my districts are 
concerned, I will now, without further preamble, pro- 
ceed to enumerate and comment upon the various im- 
provements which are either proposed or in progress in 
the several counties named at the head of this report. 

In Roscommon, therefore, I find that, during the 
past year I made preliminary inspections and reported 
on the memorials of the O’Conor Don, m.p., Lieutenant- 
Colonel Chichester, the Rev. Sir Henry Gunning, Bart., 
and Hercules B. Brabazou, esq. The case of Colonel 
Chichester comprised two distinct memorials upon oacli 
of which large loans have been granted, the one for 
drainage and “ planting for shelter &c., the other for 
an extensive system of farm buildings. 

Besides the above cases I inspected (in Roscommon) 
works in progress upon the estates of Lord de Freyne, 

Lady Jane Johnson, Captain Balfe, Packenham Mahon, 

(in which instauce there is extensive “ planting for 
shelter,”)' and Messrs. P. Hugh O’Connor, Connolly T. 

M’Causlaud, William D. Kelly, J. H. Dillon, William 
R. Tredennick, and John W. Flanagan. Some excellent 
farm-buildings have been completed in the same county 
for Lord Croftou aud Captain George W. Drought, to- 
gether with the repairs and re-roofing of a dwelling- 
house, which is the property of Lord Crofton. 

Iu Mayo some good and effective works continue in 
progress for Captain J. C. Sheffield and for Messrs. 

George Orme Malley, Q.o., J. Wingfield Stratford, 

Robert Staples, and Nicholas M. Handy. Of these 
“planting for shelter” and the additions to a farm- 
dwelling-house constitute a portion of the improve- 
ments of Mr. George Orme Malley, while both he and 
Mr. Staples have been expending largo sums in the 
erection of offices and farm-buildings. 

Iu Sligo, a new loan has been grauted to Mr. Robert 
Orme, the present High Sheriff of the county, in which 
I have also had tho pleasure of inspecting sonic ex- 
cellent works of improvement for Sir Malby Crofton, 

Bart., and for the Sisters of Charity at Banada (Helena 
M'Cartliy and others). 

It is now some months since I have inspected for 
any of the Galway proprietors, but I may mention that 
some good and remunerative works are in progress on 
the estates of Messrs. Daniel O’Connell French, John 
Lloyd Bagot, and St. George Cranfield, for the latter of 
whom I made the preliminary inspection towards tho 
close of the past year. The same gentleman has also 
had additions and alterations made to a dwelling-house 
in the barony of Ballymoe, not far from the site of his 
other works. 

In the “home district,” or eastern counties of Leinster. 

I have had the honour of reporting on tho memorial of 
several influential proprietors during the past twelve 
mouths. In Meath, for instance, loans for drainage and 
fencing, &c., have been applied for by Lord Athlumuey 
and by Messrs. Robert G. Daniell, R. C. Wade, and W. 

E. Smyth, whilst Mr. George 0. Smyth solicits one for 
the improvement of property situated paitly in Meath 
and partly in Louth. In Kildare, too, a now loan for 
drainage has been granted to the Messrs. Aylmer of 
that county. 

Amongst the works in progress which have come 
under my notice in this district may bo mentioned 
those of Lord Dunsany (now completed) and Messrs. 

C. B. Caldwell and William Murphy, in Meath, us also 
the buildings of Lord Athlumuey and of Messrs. N. II. 

Dvas and J. L. W. Napor, in the same county, the 
latter case being a loan for additions to a dwelling- 
house. In Kildare, some good and effective works are 
in progress on the estates of the Earl of Mayo and of 
Messrs. Edward Hornidge, George T. Hanks, N. J. 

Gannon, and Richard W. Hartley. In Louth are situ- 
ated the excellent drainage works of the Messrs. Supple, 
and tho labourers’ dwellings of Mr. William D. Dunlop, 
which have just been completed. In the county Dublin 
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Some extensive drainage is in progress for tire Honor- 
able St. Jolm Butler and for Mrs. C. B. Roper, while 
similar works have been completed by the representa- 
tive of the late James Brennan. Lord Talbot de Mala- 
liiilc has some good fencing and other works of improve- 
ment on the island of Lam bay (co. of Dublin) which 
were completed during the past year. 

In Cavan, the only other county of the eastern dis- 
trict in which I have as yet had the privilege of in- 
specting, I saw some valuable and extensive thorough 
drainage which I much admired on the estate of Mr. 
Mervyn Pratt, and with the allusion to this case I beg 
leave to close my report for the year. 

Richard I. J. Irwin. 



County of Galway and- part of Mayo. 

In compliance with your instructions 1 now beg to 
submit my report on the working of the Land Improve- 
ment Act in my district for the period extending from 
the first of January, 1808, to this date. 

During that period I have made inspections and re- 
ports and have certified for expenditure on the follow- 
ing works : 

£ s. d. 

No. 16. — Land improvement works, 4,847 6 1 

„ 6. — Farm-buildings, . . 1,350 8 10 

„ 4. — Labourers’ dwellings, . 884 16 8 

£7,082 11 7 

Among the works of “Land Improvement” those 
which have heen carried out on the estate of Lord Oran- 
more near Ballindine in the county of Mayo, compris- 
ing main and thorough drainage, deserve special notice, 
both as to their extent, the skilful manner in which 
they have been executed and the profitable return ob- 
tained from the improvement. 

Captain Sheffield has also executed some similar 
works in a very effective manner and with equally good 
result. 

Ou the estate of Mr. W. H. Gregory, m.p., near Gort, 
a large extent of cut-out bog has been drained and re- 
claimed. The work has been executed in a very credit- 
able manner and has been attended with the most satis- 
factory results. 

On the estate of the National Building and Land 
Investment Co., near Ballinrobe, in the county of Mayo, 
works of main drainage and fencing have been carried 
out with great advantage. 

Mr. George B. Burke, of Danosfield, near Moycullen, 
has executed some very remunerative work in clearing 
land of rooks and scrub and then subsoiling it. Portion 
of this work lias cost £14 per acre, and the result has 
been to increase the permanent letting value of the land 
£1 2s. 6 d. an acre. 

In the class of “ farm buildings” the works executed 
by Mr. Andrew Comyn, of Ballinderry, Mr. Henry 
Hodgson, of Curraghrevagli, Mr. Villiers, of Beeclihill, 
and Mr. Ilartigan, near Kinvarra, deserve notice both 
as to the judicious arrangement of the offices anil the 
workmanlike and oeonomical manner in which the works 
have been performed. The expenditure in the erection 
of “ labourers’ dwellings” has been more limited than 
that on the other class of building improvements re- 
ferred to. 

Mr. J. A. Daly, of Baford, lias built tlireo double and 
two single dwellings. 

Mr. W. H. Gregory, of Code, is building two single 
dwellings, and tho National Building and Land Invest- 
ment Company have several in progress. The anxiety 
to provide better accommodation for the labouring 
classes is increasing, and many proprietors in this dis- 
trict coi.tcmplato availing themselves of the facilities 
afforded by tho Act for tho erection of suitable dwell- 
ings. 

Several applications have been mado for loans for 
planting for shelter, and some work of this class has 
been executed this spring but has not yet been in- 
spected ; and I am aware that two applications are now 
about being made for the erection of farm-dwellings 
under the Act of 1866. 



In reviewing the advantages derived from the faci- 
lity of obtaining loans for the execution of works for the 
improvement of laud under the Acts referred to, I be- 
lieve I am correct in stating that but a very limited 
portion of the works upon which 1 have now reported 
would have been carried oat hail not the proprietors 
(who are, generally speaking, tenants for life) the power 
of obtaining loans chargeable on their estates, for the 
execution of such works, and when it is considered that 
works of land improvement such as I have referred to 
will, on an average, yield a return of ten per cent., and 
that farm-buildings and labourers’ dwellings will in- 
crease the value of the property by at least five per 
cent, on the expenditure, it is evident that the pro- 
motion of such works under proper and skilful direction 
must be attended with advantage to the country gene- 
rally, as well as to the proprietors and occupiers of 
land. 

Saw del U. Roberts. 



County of Cork. 

In compliance with your letter of the fifteenth in- 
stant I beg to submit the following remarks on the 
general working of the Land Improvement Acts in my 
district for the past year. The advantages to be de- 
rived are becoming more generally known and for the 
past year I have made preliminary inspections for five 
fresh loans, some of which are very extensive. The 
proposed works are chiefly drainage, fencing, and plant- 
ing for shelter, but I had no case of building farm 
offices or any dwellings. 

The works in progress of which there are a good 
many, and some extensive, with few exceptions, were 
executed in a most satisfactory manner. 

In many places the proprietors complain of the 
scarcity and consequent dearness of labour, so that some 
have had to pay a good deal over the sums originally 
estimated for, and I am certain that if there was now 
the same supply of labour for executing extensive im- 
provements that existed at the commencement of the 
grant it would be speedily exhausted. Many now re- 
gret not having availed themselves of it, while drainage 
could be done on reasonable terms. 

J. T. Cornwall. 



County of Kerry and part of Cork. 

In obedience to your instructions of the 14th instant, 

I have to make an annual report on the working of the 
Land Improvement Acts for tho year 1868, and up to 
this date, from the 19th February Inst, for the informa- 
tion of the Board of Public Works. 

It is satisfactory to be able to state that tlie disposition 
to carry on improvements under these Acts appear to bo 
still on tho increase as may be seen by a comparison oi 
the amounts of the certified progress bills for the last 
three years, viz. : — 

£ s. d. 

In 1866, . . • 3,166 0 0 

In 1867, . . . 4,960 0 0 

In 1868, . . . 5,607 0 0 

Of the last year’s amounts, the sum of £2,354 1U- j 
was allowed on eleven loans for building labourers’ houses ; 
and farm offices, and £2,659 for land works on ten loans 
in Kerry, and only £539 9s. 3d. for one of Sir George 
Colthurst’s loans in Cork. 

It is hard to expect any further very groat develop- 
ment of the operations under thoseloans with the present 
supply of labourers, always on the decrease while their 
reluctance to give a good return of work, is on the 
increase, thereby discouraging proprietors and large 
farmers from land improvements, and I have no doubt 
that this is tho principal reason for the increase o ! 
pasture and decrease of tillage land in Ireland. | 

I have not been furnished with any information as to j 
the loans made under the 29 & 30 Vic., cap. 40. I 

Mr. Thomas Sandos has just finished a very good i 

specimen of a farm dwelling-house adjoining his new ; 

farm-yard at Coolimnoonagh near Tarbert, and the , 
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Knight of Kerry has a loan of £4, GOO for farm dwellings 
for small tenants, on Valontia Island, not yet acted on I 
believe. Mr. R. 0. Hickson and Mr. Samuel M. Hussey, 
and Sir George Colthurst, have put up very economical 
buildings of that class, which may be taken as patterns. 

There are no others in progress. There have been 
only two hills filled for Labourers’ houses in 1868, with 
my report, viz. — £250 for four houses finished by Lord 
Castlerosse, and £100 4s. on account of sixteen houses 
built by Mr. James Butler who will be able to complete 
twelve in progress for £40 a piece, using clay mortar 
dashed outside, and plastered inside with lime mortar, 
the cost of lime in the barony of Iveragh being nearly 
4s. per barrel of thirty-two gallons. In Cork Sir George 
Oolthurst built four houses. 



I have heard of but one application for a loan for Atpendix 13. 
planting. Major Orosbie of Ballyhigue got from me the j jan( j C( j 
required forms for a memorial for his estate near Bally- p r0 p ert y jj n _ 
longford, including eight acres of planting for shelter provement. 
at Rusheen, which he intended to lay before the Board — — 

aa.moi.fk. , 

If there be cause for despondency at the small amount p e p 0r t s . 
of work done where so much might be done, there is 
some pleasure in seeing the good results of those im- 
provements (so few and far between) and the care and 
attention bestowed on them in the execution by proprie- 
tors and tenants. 

Henry Stokes. 
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Landed Property Improvement Acts, 10th Vic., chap. 32, &c. 

Schedule Showing the Loans in progress, the Amount sanctioned and issued by Instalments, 

with the Date of the last Order to Issue, to 31st March, 1869. 



Landed. 
Property Im- 
provement 



NORTHERN DISTRICT. 



County. 


Barony. 


Applicant. 


Auxam, . 


Antrim, Upper, . 
Kilconway, • 
Massareene, Upper, 


Thomas Greg, ■ 

Ditto, 

Tiie Rev. A. H.Pakenham, . 


Londonderry, . 


Keenaught, . 


Dorothea Ellen Field, and others, . 
Mary, Catherine, and Frances 
Alexander, 


Donegal, . 


Banagh, 

Kilmacrenan, 


George C. G. Wray, 

A. J. R. Stewart, .... 
Ditto, . • 

Ditto, 

Ditto, . ., 

Ditto 


Febmanagh, 


Claaawley, . 
Lurg, . 

Magherastephana, 


John Collum, 

The Rev. C. M. Stack, . 

John G. Irvine, 

Ditto, .... 
Sir Victor A. Brooke, Bart., . 


Tybone, . 


Clogher, 


Deane Mann, . 




Dungannon, 
Strabane, Lower, . 


Samuel Vesey, 

Thomas S. Irwin, . 

Ditto, .... 
Augustus S. Bolton, 

Ditto, .... 
The Rev. James Maclvor, 
Ditto, .... 
The Duke of Aborcorn, . 
Ditto, .... 


Down, 


Castlereagh, . 


Hugh Montgomery, . . 
Lord Dufferin, 



Amount 

sanctioned. 


Amount i 


It 


Data of last 
Order to Issue. 


£ 


s. 


d. 


£ 


, 


d. 






800 


ti 


0 


00 


o' 


0 


1 


7 Feb., 1866. 


150 


0 


0 


30 


0 


0 


l 


16 Feb., „ 


1,400 


0 


0 


500 


0 


0 


2 


13 June, 1807. 


800 


0 


0 


800 


0 


0 


5 


15 Mar., 1800. 


1,000 


0 


0 


800 


0 


0 


4 


>< 


100 


0 


0 


80 


0 


0 


4 


16 Nov., 1888. 


4,000 


0 


0 


500 


0 


0 


1 


30 July, „ 


1,700 


0 


0 


340 


0 


0 


1 




5,200 


0 


0 


500 


0 


0 


ll 




2,500 


0 


0 


500 


0 


0 


1 




1,100 


0 


o: 


220 


0 


0 


1 


» » 


3,000 


0 


0 


1,400 


0 


0 


3 


' 15 June, 1808. 


250 


0 


0 


250 


0 


0 


0 


24 June, „ 


250 


0 


0 


160 


0 


0 


3 


11 Jan., 1865. 


1,250 


0 


0 


1,000 


0 


0 


4 


18 Mar., 1869. 


2,400 


0 


0 


060 


0 


0 


2 


0 Sept., I860. 


250 


0 


0 


250 


0 


0 


5 


17 May, 1867. 


150 


0 


0 


120 


0 


0 ! 


4 


27 Mar., 1860. 


350 


0 


0 


70 


0 


0 


1 


8 Jan., 1809. 


300 


0 


0 


300 


0 


0 


5 




800 


0 


0 


640 


0 


0 


4 


11 Nov., 1860. 


i,eoo 


0 


0 


320 


0 


0 


1 


12 Mar., 1809. 


400 


0 


0 


80 


0 


0 


1 




900 


0 


0 


720 


0 


0 


4 


12 Aug., 1808. 


800 


0 


0 


160 


0 


0 


1 


8 Oct., 1867. 


7,040 


0 


4) 


2,500 


0 


0 




23 Nov., 1868. 


3,710 


0 


0 


500 


0 


0 


1 


30 June, „ 


. 500 


0 


0 


200 


0 


0 


2 


7 Nov., 1866. 


2,000 


0 


0 


400 


0 


0 


1 


8 July, 180-7. 



1 
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MIDLAND AND EASTERN DISTRICT. 



Clonlcee, 
Castlerahan, . 
Loughtee, Upper, . 
Tullygarvey, . 



Ardagh, 

Longford, 



Demifore, 
Duleek, Lower 
Ferrard, . 



Kells, Upper, 
Moyfenrath, . 

Batoath, 
Navan, Upper, 
Skreen, 



Balrotliery, 

Coolock, 

Rathdown, 



Mervyn Pratt, 

The Marquis of Headfort, 
Alexander Nesbitt, 

The Hon. and Rev. H. O’Brien, 



The Earl of Longford, . 

Michael Cahill, . 

The Hon. L. H. King Hannan, 
Ditto, 

Ditto, 

Ditto, 

William F. Armstrong, 

Ditto, 

William Bond, 

The Hon. L. H. King Harman, 
Ditto, 

Ditto, 



William R. Supple and other 
Edward Tipping, . 



Kilcullen, 

Littleconuell, 

Naas, North, 
Nnrragli and Roban, 
Ofl'aley, West, 

Salt, North, . 



Ballvbritt, 
.Philips town , . 



George Bomford, . 
Ditto, 

Willoughby Bond, 
Charles B. Caldwell, 
George C. Smyth, . 



James Lennox Naper, 
Thomas Smith, 
Nathauial H. Dyas, 
John A. Farrell, 
Robert C. Wade, . 
Samuel Law, 

Ditto, 

Lord Athluraney, . 
Robert G. Daniel, . 
George A. Rotherham 
Richard W. Reynell, 
Lord Athluraney, . 
Ditto, 



The Earl of Longford, . 
Wm. H. Gray and John Hods 
Robert R. Smyth, . 

Ditto, . 

Ditto, . 



Thomas Kuox, 

Sir C. C, W. DomviUe, Bart., 
Edward W. Yemer, 

Sir C. C. W. DomviUe, Bart., 



Francis E. M'DonneU, . 
George P. L. Mansfield, 
Thomas C. Trench, 

Nicholas J. Gannon, 
Michael Aylmer, . 

Charles T. C. Roberts, . 
Robert Law, . 

James Coffey, 

The Earl of Mayo, 

The Marquis of Drogheda, 
The Rev. W. R. Lawrenson, 
Richard W. Hartley, 



Amount 

sanctioned. 


Amount j, 

issued. " 


S' 0 


£ s. d. 
5,000 0 0 


£ s. d. 
2,000 0 0 


4 8 




320 0 0 


4 1, 


, 4,000 0 0 


500 0 0 


1 27 


! 300 0 0 


180 0 0 


a 80 


8,000 0 0 


500 0 0 


1 21 


1,000 0 0 


200 0 0 


1 


400 0 0 


240 0 0 


3 3 


120 0 0 


80 0 0 


4 2< 


3,200 0 0 


1,500 0 0 
1,800 0 0 


3 2 


2,250 0 0 


4 


2,200 0 0 


1,320 0 0 


3 L 


2,000 0 0 


1,000 0 0 






450 0 0 


3 2 


475 0 0 


190 0 0 


2 24 


200 0 0 


100 0 0 


4 2 


1,050 0 0 


630 0 0 


a 


3,400 0 0 


1,500 0 0 


3 3 


000 0 0 


480 0 0 


4 1 


300 0 0 


240 0 0 


4 1 


120 0 0 


100 0 0 


5 2 


1,100 0 0 


1,100 0 0 




500 0 0 


100 0 0 


T 


000 0 0 


110 0 0 


1 


400 0 0 


80 0 0 


1 . 


500 0 0 


100 0 0 


1 


650 0 0 


130 0 0 


l 




000 0 0 






200 0 0 


1 




00 0 0 


1 


2,000 0 0 


1,200 0 0 


3 




240 0 0 


4 




300 0 0 






80 0 0 


1 


. 135 0 0 


20 0 0 


1 




500 0 0 


4 


250 0 0 


150 0 0 


3 




150 0 0 


5 


275 0 0 


100 0 0 


4 


700 0 0 


140 0 0 


1 


300 0 0 


180 0 0 


3 


200 0 0 




2 


350 0 0 


70 0 0 


1 


200 0 0 


80 0 0 


2 


200 0 0 


200 0 0 


n 


500 0 0 


100 0 0 


1 


100 0 0 


100 0 0 


5 


. 800 0 0 


160 0 0 


1 


700 0 0 


000 0 0 


4 


3,500 0 0 


500 0 C 


1 


350 0 (J 


210 0 C 


3 


1,000 0 (1 


400 0 ( 


2 


. 150 0 0 


30 0 C 


.1 


140 0 0 


30 0 ( 


1 


300 0 C 


00 0 ( 


1 


150 0 C 


1)0 0 ( 


3 


300 0 f 


240 0 ( 


4 


. 1,000 0 C 


200 0 ( 


1 


750 0 C 


400 0 ( 


3 


. 1,150 0 0 


440 0 




200 0 


120 0 


3 


. 750 0 ( 


000 0 





(I Mar., 180(1. 
81 May, 1807. 

1 Jan., 1808. 



24 June, 1807. 
28 Jan., 1801). 
2 July, 1800. 
22 Fob., 1861). 



IJuly, 1868. 

6 Jan., 1809. 
10 Aug., 1808. 
17 Feb., 1809. 

9 Oct., 1868. 
0 July, „ 

4 Feb., 1S09. 
ID Aug. 1808. 
8 July, ,, 
28 April, 1807. 
0 Feb., 1869. 

10 » » 



22 Sept., 1808. 
81 Aug., „ 
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WlOKLOW, . 
Carlow, . 



Cullenagh, . 

M aryborough, E ast, 
Slievemargy, . 



Ballagbkeene, 
Forth, . 

Gorey, . 
Shelmaliere, West, 
Shelburne, . 



Robert G. Cosby, . 

Thomas Kemmis, . 

Franks Fumey, • 

The Earl of Cnrnwath and others, 
John G. Adair, . 

Thomas Crawford Butler, 

Rowan M'Combe, . 

Sir Allen J. Walsh, bart. 



The Earl of Wicklow, . 

Sir Thomas P. Butler, bart., 
Denis W. Park Beresford, 
Henry Bruen, 

Horace Rochfort, . 



Viscount Monntgarrett, . 
Arthur W. Mosse, . 
Messrs. Gahan, 

Solomon A. Richards, . 
A. J. liowlin and another, 
William Kennedy, 

Francis A. Leigh, . 
Charles Tottenham, 



Amount 

sanctioned. 


Amount 


if 


Date of last 
Order to Issue. 








£ 


*. 


d. 












3,000 


0 


0 


6 


8 Oct., 1808. 








70 


0 


0 


1 














0 


1 










1,200 


0 


0 


5 


24 July, 1867. 








1,200 


0 


0 


4 


14 April, 1800. 






0 


1,080 


0 


0 


3 


3 June, 1868. 






0 


60 


0 


0 


3 


24 Dec., „ 


800 


0 


0 


480 


0 


0 


3 


12 Dec., „ 


450 


0 


0 


270 


0 


0 


3 


11 Aug., 18G8. 












0 


3 


28 Jan., 1860. 








840 


0 


0 


5 


22 April, 1868. 








380 


0 


0 


1 




100 


0 


0 


80 


0 


0 


4 


13 June, „ 








300 


0 


0 


3 


26 Sept., 1867. 










0 


0 


4 


5 July, 1866. 


500 


O 


0 


300 


0 


0 


3 


1 Nov., 1864. 








240 


0 


0 


4 


10 Jim., 1867. 










0 


0 


3 


23 Dec., 1868. 








20 


0 


0 


1 


0 Jim., 1869. 








560 


0 


0 


4 


11 Aug., 1868 


1,000 


0 


0 


200 


0 


0 


1 


27 Jan., 1860 



Landed 
Property Im- 
provement 



WESTERN DISTRICT. 



Coolavin, 

Leyney, 

Tireragh, 



Drumahaive, 

Carrigallen, 

Leitrim, 



Carra, . 
Clanmorris, 



Gallen, . 
Kilmaine, 



Athlone, 
Ballintober, N., 



Ballintober, S., 
Ballyraoe, 



Abram Powell, 

Henry Brett and another, 
Robert Orme, 

Ditto, 

Richard G . Brinkley. 

John W. Stratford, 

Ditto, 

Hugh M‘Ternan, . 

John Ffolliott, 



John .T. White, . 
The Rev. J. Godley, 
Cbai-les R. Peyton, 

The Earl of Albemarle, 
William R. La Touche, 
Joseph Iieon, 

Hugh O’Beirne, . 
Ditto, 



The National Building Company, 
Ditto, 

Alexander C. Lambert, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Lord Onuimore, . 

Alexander C. Lambert, 

Ditto, 

Ditto, 

John C. Sheffield, . 

Ditto, 

Dominick E. Browne, 

George Orme Malloy, 

Ditto, 

Robert Staples, 

Ditto, 



John H. Dillon, 

John Wrav Mitchell, 

John W. Fla nagan, 

William R. Tredennick, 
George W. Drought, 

Henry S. Pakenliam Mahon, 
The O'Connor Don, 

Henry S. Pakenham Mahon, 
The Rev. Sir H. J. Gunning, 
Patrick H. O’Connor, . 
Daniel O'C. Ffronch, 

Charles Raleigh Chichester, . 

Ditto, .... 
St. G eorgo Caulfield, 



150 


0 


0 


00 


0 0 


3 


200 


0 


0 


160 


a o 


4 ] 


500 


0 


0 


100 


0 0- 


1 2 


700 


0 


0 


140 


D 0 


1 


1,000 


0 


0 


800 


0 0 


4 




0 


0 


240 


0 0 




350 


0 


0 


300 


0 0 


5 




0 


0 


on 


0 0 




700 


0 


0 


140 


0 0 


2 


2,000 


0 


0 


1,200 


0 0 


3 


000 


0 


0 


300 


0 0 


3 


450 


0 


0 


00 


0 0 


1 


1,000 


0 


0 


GOO 


0 0 


2 


600 


0 


0 


240 


O 0 


2 




0 


0 


70 


0 0 


2 


300 


0 


0 


240 


0 0 


4 ; 


2,000 


0 


0 


800 


0 0 


2 


2,000 


0 


0 


1,500 


0 0 


3 


000 


0 


0 


200 


0 0 




100 


0 


0 


20 


0 0 


1 


250 


0 


0 


200 


0 0 


4 


130 


0 


0 


00 


0 0 


3 


180 


0 


0 


120 


0 0 


4 


170 


0 


0 


170 


0 0 


5 


5,000 


o. 


0 


2,000 


0 0 


4 


120 


0 


0 


20 


0 0 


1 


420 


0 


0 


80 


0 0 


1 


240 


0 


0 


40 


0 0 


1 


250 


0 


0 


50 


0 0 


1 


340 


0 


0 


240 


0 0 


4 


400 


0 


0 


80 


0 0 


1 


100 


0 


0 


80 


0 0 


4 


100 


0 


0 


20 


0 0 


1 


300 


0 


0 


350 


0 0 




450 


0 


0 


360 


O 0 


4 


850 


0 


0 


510 


0 0 


;1 


170 


0 


0 


35 


O 0 


1 


800 


0 


0 


510 


O 0 


3 


1,000 


0 


0 


800 


0 0 


4 


350 


0 


0 


35(1 


0 0 


0 


550 


0 


0 


330 


0 0 


3 


000 


0 


0 


24C 


0 0 


2 


200 


(J 


0 


200 


O 0 


0 


450 


c 


0 


OC 


0 0 


.1 


80C 


c 


0 


32C 


0 0 


2 


10C 


c 


0 


lor 


0 0 


5 


1,00(1 


c 


(J 


!)G( 


0 6 


I) 


2,OOC 


( 


c 


40( 


O 0 


] 


000 


0 


0 


120 


O 0 


1 



3 Feb., 1800. 
1 Aug., 1868. 



18 Sept., 

S Dee., 

27 Jan., 

18 Deo., 1808. 
11 Feb., 1800. 



1800. 



10 Oct., 

20 Aug., 

11 April, 
11 Oct, 

21 Mar., 
18 Aug., 

2 Fob., 
11 Mar., 
27 Jail., 

20 Aug., 

3 Feb., 

21 Jan.’ 
11 Fell., 
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i. (C,) Schedule showing the Loans in progress, the Amount sanctioned, &c. — continued. 



Landed - 

Property 
Improvement 
Loans. 



T 



DunlteUin, 
Damn ore, 
Galway, 



Kiltartan, 

Moycullen, 



Bunratty, Lower 
Ineliiquin, . 



Islands, 
Moyarta, 
Tulla, Lower, 



Burton R. P. Persse, 
Thomas It. Roche, . 

John Archer Daly, 

Ditto, 

John L. Bagot, 

Charles D. O’Rorke, 

St. George Caulfield, 
Thomas E. Lambert, 
Ditto, 

Edward Hartigan, 
Thomas M'Dermott and 
Francis L. Comyn, 
Ditto, 

Ditto, 

Edward C. Villiers, 
Andrew N. Comyn, 
Eliza Wade, . 
Elizabeth Gregory, 
Ditto, 

George E. Burke, 
Isidore Lynch, . 
Henry Hodgson, . 
Ditto, 

Ditto, 

James D’Arcy, 



John C. Delmege, . 
Jonas Studdert, 
George Synge, 
Ditto, 

Stephen R. Woulfe, 
Richard B. Sides, 
Catherine O’Shea, 
Carroll J. Naisb, . 
John Gabbett, 





Amount 

sanctioned. 


Amount | 

issued. j 


;§ 




£ s. d. 
350 0 0 


£ s. d. 
350 0 0 






800 0 0 


080 0 0 


4 




200 0 0 


120 0 0 


3 




1,000 0 0 


000 0 0 


3 




1,000 0 0 


800 0 0 


4 




500 0 0 


100 0 0 


1 




480 0 0 


80 0 0 


1 




950 0 0 


190 0 0 


1 




750 0 0 


150 0 0 


1 . 




400 0 0 


320 0 0 


4 




300 0 0 


300 0 0 


5 




600 0 0 


120 0 0 


1 




300 0 0 


240 0 0 


4 




250 0 0 


100 0 0 


2 




050 0 0 


000 0 0 


5 




450 0 0 


450 0 0 


5 




250 0 0 


00 0 0 


1 




400 0 0 


320 0 0 


4 




180 0 0 


90 0 0 






450 0 0 


360 0 0 


4 




375 0 0 


75 0 0 


1 




1,200 0 0 


720 0 0 


.3 




675 0 0 


135 0 0 






600 0 0 


120 0 0 


1) 




200 0 0 


120 0 0 


3 




300 0 0 


60 0 0 


1 




200 0 0 


160 0 0 


4 




500 0 0 


500 0 0 


5 




300 0 C 


180 0 G 


3 




500 0 C 


100 0 0 


1 




200 0 C 


120 0 C 


3 




1,000 0 ( 


400 0 C 


2 




225 0 ( 


40 0 C 


1 

_1 




500 0 


100 0 0 



15 May, 1807. 
24 Feb., 1869. 
20 Mar., . 1808. 
28 Oct., „ 

17 Aug., „ 

8 Feb., 1809. 

18 Feb., „ 
18 Feb., „ 

15 Feb., 1809. 

3 Aug., 1867. 

4 Sept, 1808. 
3 Feb., 1809. 
3 Mar., „ 



24 Oct., 1868. 
23 Feb., 1806. 
14-Get, --1S68. 
15 Mar., 1869. 
3 May, 1807. 

20 Feb., I860. 
30 May, 1866. 

,28 Dec., 1868. 

21 Jan., 1869. 



SOUTHERN DISTRICT. 



Limeiuck, 


ClanwiUiam, . . F 




I 

I 

C 

Connelloe, Lower, . J 




I 

Connelloe, Upper, . 'J 




I 

1 

] 

Coshlea, . • ’ 

Cosbma, 




Kilmalloek, . 
Owneybeg, . 
Shanid, . 


Tippebahy, 


ClanwiUiam, . 




Eliogarty, . 
life and Offa, East, 
Ormond, Upper, . 




Owney and Area, . 
Slieveardagh, 



Henry Maunsell, . 

The Earl of Dunraven, . 
William Roche, 

The Earl of Cork and Orrery, 
The Earl of Dunraven, . 
Elystan E. Evans, 

Lord Clonomiy, 

The Rev. T. W. Peile, . 
Guardians of Lord Monteagle, 
Charles P. Roche, . 

Guardians of Lord Monteagle, 
John G. Delmege, . 

Ditto, 

Edward W. O'Brien, 



George Massy Dawson, . 
Robert M. Craig, _ . 

Mary Rose Amelia Fegon, 
William Shaw, 

Robert Cole Bowen, 
Trustees of Lord Dunalley, 
Edward J. Power Lolor, 
Ellen O’Flanagan, 



250 0 0 


150 0 0 


3 1 


3,100 0 0 


2,500 O 0 


10 2 


850 0 0. 


140 0 0 


2 1 


300 0 0 


00 0 0 


1 


350 0 0 


70 0 0 


1 1 


200 0 0 


200 0 0 


0 ] 


526 0 0 


525 . 0 0 


« i 


500 0 0 


100 0 0 




600 0 0 


480 0 0 


4 


000 0 0 


240 0 0 


2 


200 0 0 


200 0 0 




300 0 0 


120 0 0 


2 


200 0 0 


80 0 0 


2 


400 0 0 


80 0 0 




150 0 0 


00 0 0 




200 0 0 


200 0 0 


0 


120 0 0 


20 0 0 


1 


2,500 0 0 


2,000 0 0 




800 0 0 


100 0 0 


1 


240 0 0 


40 0 0 


1 


300 0 0 


00 0 0 


1 


2,000 0 0 


400 0 0 


1 


300 O 0 


140 0 0 




1,000 0 0 


000 0 0 


3 


500 0 0 


400 0 0 




100 O 0 


80 0 0 


4 


450 0 0 


300 0 0 


4 


1,200 0 0 


500 0 0 




1,000 0 0 


400 0 0 




1,400 0 0 


■280 0 0 






240 0 0 


3 




500 0 0 




. 525 0 0 


525 0 0 






120 0 0 






300 0 0 


2 


. 500 0 0 


200 0 0 




1,000 0 C 


000 0 0 




. 150 0 0 


150 0 0 


— 



17 April, 1868. 
19 Sept., „ 

0 Feb., I860. 
6 Feb., 

17 Aug., 

28 'Oct., 



, 1808. 



20 Feb., 1806. 
20 Mar., 1809. 
25 Jan., 1869. 
2 Mar., 1868. 
27 Nov., „ 
24 Mar., ,, 
12 Nov., ,, 
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(C.) Schedule showing the Loans in progress, the Amount sanctioned, &c. — continued. Appendix <:. 



County. 


Barony. 


Applicant. 


Amount 

sanctioned. 


Amount 

issued. 


s 


Date of last 
Order to Issue. 








£ 


, 


d. 


£ 


t. 


d. 










larbery,West,(W.D.i 


Michael H. Morris, 


150 


d 


0 


90 


0 


0 


3 


25 Feb., 


1809. 






Robert S ivan ton, .... 


150 


0 


0 


60 


0 


0 


2 


3 Mar., 








Elizabeth M. Taylor, 


840 


0 


0 


120 


0 


0 


2 


25 Feb., 








The Earl of Bandon, 


040 


0 


0 


180 


0 


0 




9 Mar., 






Condons and Cion- 
























gibbons, . 


William F. Armstrong, . 


1,000 


0 


0 


200 


0 


0 


1 


27 Feb., 


1868. 






Henry X. Young, .... 


420 


0 


0 


80 


0 


0 


1 


30 Mar., 






Duhaliow, 


Sir George C. Colthurst, hart.,. 


900 


0 


0 


540 


0 


0 


3 


16 Feb., 


1869. 






Ditto, 


050 


0 


0 


200 


0 


0 


2 


15 Feb., 








Ditto, 


1,000 


0 


0 


1,000 


0 


0 


5 


8 Mar., 








Ditto, 


2,000 


0 


0 


800 


0 


0 


2 


12 Feb., 








The Earl of Cork and Orrery, 


200 


0 


0 


200 


0 


0 


5 


23 June, 








Ditto 


150 


0 


0 


150 


0 


0 


5 




1867. 






Philip R. Pardon, .... 


300 


0 


0 


140 


0 


0 


2 




1808. 






Daniel C. Bastable, 


220 


0 


0 


40 


0 


0 


l 


22 Oct, 








Caroline M. Nash, 


250 


0 


0 


50 


0 


0 


1 


4 Nov., 






Kinalea, 


Thomas B. Herrick, 


400 


0 


0 


240 


0 


0 


3 


2 Feb., 


1869. 




Musketry, East, . 


Sir George C. Colthurst, bait., 


2,000 


0 


0 


2,000 


0 


0 


5 


25 Sept, 


1868. 






John D. Hawkes and Wife, . 


500 


0 


0 


200 


0 


0 


2 


15 Mar., 


1869. 




Musketry, West, . 


Wallis Adams, .... 


020 


0 


0 


200 


0 


0 


2 


13 Feb., 








Ditto, 


700 


0 


0 


280 


0 


0 










Orrery and Kilmore, 


The Bev. Richard Gibbings, . 


350 


0 


0 


210 


0 


0 


3 


6 April, 


1868. 






Ditto, 








150 


0 


0 


3 










Charles F. Harding, 


400 


0 


u 


400 


0 


0 


8 


B Feb., 


1869. 


WATEKfOBD, 


Deoies without 
























Drum, 


The Marquis of Waterford, . 


200 


0 


0 


120 


0 


0 


3 


17 July, 


1868. 






Ditto, 


100 


0 


0 


60 


0 


0 


3 


18 July, 








Sir John N. Humble, bark, . 


300 


0 


0 


60 


0 


0 


1 


24 Aug., 


” 




Clanmaurice, 


Wilson Gun, 


550 


0 


0 


220 


0 


0 


0 


12 Mar., 


1868. 






Alexander Elliott, .... 


250 


0 


0 


50 


0 


0 


1 


31 July, 






Duukerron, . , 


Frauds C. Bland, .... 


1,950 


0 


0 


1,170 


0 


0 


3 


2 July, 








Richard Maliony, .... 


440 


0 


0 


160 


0 


0 


2 










Ditto 


1,200 


0 


0 


480 


0 


0 


2 










'Francis C. Bland, .... 


250 


0 


0 


160 


0 


0 


3 


1 6 Jan., 


1800. 






Daniel O'Connell, . ... 


400 


0 


0 


80 


0 


0 


1 




1868. 






Thomas Kingston Sullivan, . 


500 


0 


0 


100 


0 


0 


1 


6 Nov., 








Ditto 


400 


0 


0 


80 


0 


0 


1 


22-Feb., 


1869. 




Glanerougli, . 


Frauds H. Downing, 


300 


0 


0 


180 


0 


0 


3 


21 May, 


1808. 




Iraghticomior, 


Stephen E. Collis, 










0 


0 


4 


23 Nov., 


1868. 






Wilson Gun, 










0 


0 


1 


9 Nov., 








James M. M'Gill, .... 


330 


0 


0 


240 


0 


0 


4 


14 Dec., 


1808. 








550 


0 


0 


.220 


0 


0 


2 


11 Sent., 








Peter Fitzgerald, Knight of Kerry, 


4,000 


0 


0 


500 


0 


0 


1 


26 May, 


„ 


















0 


1 












075 


0 


0 


135 


0 


0 


1 


10 Mar., 


I860. 






Viscount Gastlerosse, . 


1,000 


0 


0 


800 


0 


0 


4 


23 Mar., 


1888. 








3,000 








0 


0 


4 


4 May, 








Samuel M. Hussey, 


400 


0 


0 


80 


0 


0 


1 


19 Feb., 


1869. 




















2 


30 Nov., 


1867. 






Frances A. and Richard R. Chute, . 


100 


0 


0 


100 


0 


0 


0 


15 Aug., 


1868. 








800 




0 


480 




0 


3 


29 Oct, 








Robert Conway Hickson, 


400 


0 


0 


100 


0 


0 


2 


19 Nov., 


„ 






John F. Godfrey 














2 


2 Mai-., 


1869. 



Landed 

Property 

Improvement 

Loans. 



1 Office* of&iMic-Wankajilhiblin, 

1 m 



By Order, 



'E. Hornsby, Secretary. 



G2 
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APPENDIX TO THIRTY-SEVENTH REPORT OF THE [1868-69. 



Al'PENDIX D. 



APPENDIX D. 

Inland Navigations and Harbours. 



Report of Mr. 
Robt. Adams, 
Inspector. 



Report of Mr. Robert Adams, Inspector, on the State of the Tyrone Navigation. 
For the year 1868. 



Coalisland, 12th January, 1869. 

Sib,— T he works executed on this navigation, during 
the past year, have been exclusively confined to the 
usual repairs incidental to the maintenance of the 
navigation, viz., the repairs of the towing-path (which 
is also a turnpike-road) and the canal hanks. One new 
heel-post, and rail put in breast-gate of No. 5 Lock-. 
The surface of the wharf and quay has been kept in 
good repair with broken lime-stone. The slating ol the 
lock-keepers’ houses has been pointed and the houses 
lime-whitened. Several leaks iu the canal bank, 
seventh-level, were securely stanched. 



The removal of weeds from the canal still continues 
a source of considerable expense. 

Although the lock-gates are a good deal worn the 
navigation generally is in good working order. 

I have the honour to be, Sir, 

Your most obedient servant, 

Robert Adams. 

The Secretary, Board of Public 
Works. 



Report of Mr. 
Edward H. 
Alcock, Har- 
bour Master. 



Extract from Report of Mr. 



Edward H. Alcock, Harbour Master, on the State of Dunmore Harbour. 
For the year 1868. 



Harbour House, Dunmore, Bast, 
11th March, 1869. 

Sib —The old jetty at the S.W. angle of the pier 
has been very much shaken by the storms of tho recent 
I l»re reported, it woddbemo.t 

desirable to have this useless obstruction entirely re- 
moved, and a slip made in its place, for the fishermen 
haul their boats up on. , . , , 

The usual repairs -were given to the harbout-house 
and premises last spring, all the outside tvood-votk was 



painted, the roof repaired and coated, chimneys swept, 
sewers cleaned, and the road leading to the house put 
in good order ; and the entire is now, considering the 
season of the year, in fair condition. 

I am, your ever obedient servant, 

Edward H. Adcock, 
Harbour Master, Dunmore, East. 

To Edward Hornsby, esq., Secretary, 

Office of Public Works, Custom 
House, Dublin. 



Report of Mr. 
James Bellew, 
Superin ten- 






Oldb ridge, Drogheda, 

16th January, 1869. 



Sir —I n compliance with your letter of the 5th mst. 
beg to forward report of the state of works on this 
ivigation for the past year. 



River Wall, Balts Grove Trackway. 

There has been no breach on this wall during the 
ist year. The late heavy floods have caused some stones 
bltoplaced, and g/avel washed off the tow-path, 
it these injuries can be repaired at a trifling cost. 



JBroe Station. 

There has been a new deop-gate erected at tins 
station. A new flight of dogged-stairs has been put in 
the lock-keeper’s house from the kitchen to the bed- 
room, with partition at top and door on landing; tbe 
upper room has been ceiled, which was very necessary 
it having previously been cold and uncomfortable. 



Oldbridge Station. 

The lock-gates at this station are in excellent working 
der The chimney of the lock-keepers house has 
sen rebuilt, and some alterations made in the house 
, render it more comfortable. The guard lock-gates 
•e old, but as they are used only in time of flood, 1 am 
• opinion they will last some time longer. 



Stalleen Station. 

The sill of this lock has been repaired and the water- 
fall on the breast newly sheeted. The deep-gates will 
require to be raised and newly sheeted, when the proper 
time arrives for the execution of such work. A new 
iron-gate with hammered-stone piers has been erected 
at the end of this trackway, to prevent the trespass ol 
cattle from the public road. 



j Rosnaree Station. 

The lock-gates at this station are in excellent order. 
The wing-wall, at the entrance to this lock on the land 
side, has been repaired and elevated, so as to enable 
boatmen to get their horses on and off the boats, as it is 
necessary for them to cross the river near this place, 
and the elevation of the wall obviates tho necessity lor 
a landing stage. 

Mill Loch Slane. 

These gates are in excellent order, having been only 
a few years in use. 

Castle Loch 

The works at this station arc in perfect order. 

The weed anacliaris alsinadrum caused great annoy- 
ance owing to tho extreme dryness and heat of the pas 
summer. 

I ana Sir, your obedient servant, 

J. Bellew, Superintendent. 

The Secretary, Board of Public 
Works, Dublin. 
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Reports of Mr. James J. Boylan, Assistant Engineer, of Works executed between 
1st January, 1868, and 31st March, 1869. 

Royal Harbours. 



Kingstown Harbour , County Dublin. 

Daring the past fifteen months the ordinary works 
of maintenance were closely attended to. These con- 
sisted of the repairing, cleaning, watering, and lighting 
the roads, quays, wharves, footpaths, &c. ; repairing w 

and cleaning tiio tramways, fences, gates, &c., on the ani } removed ty divers, and the removal of the adjoin' 
harbour property ; repairing, painting, and whitening ; rocks is iu progress. 

the offices, stores, workshops, and residences of the ^ further length of 60 feet of the west pier has been 
harbour officers and boatmen ; repairing, painting, <fcc., lefc for fish-curing purposes, and a length of 30 feet for 
the cranes, lamps, fence-chains and gates about the a shipsmith’s forge adjoining the ship carpenter’s shop. 



Appendix 1 
Report of Sli 

, , , . . , James J. 

The fish* curing sheds on the east pier, which were jjoylan, 
nearly all unroofed by the storm in January, 1868, Assistant 
and otherwise injured, have been newly roofed with Engineer, 
louvers in top that has prevented their being disturbed 
since. 

The Cannon and Murr Rocks, which were situated 
n the harbour near the west pier, have been blasted 



harbour ; repairing the sea-slopes and inner-face walls 
of the Bast and West Piers; repairing and cleaning the 
female free bathing place; repairing, painting, and 
maintaining the harbour boats, barges, buoys, moor- 
ings, warps, piles, fenders, gangways, Ac., and supply- 
ing ballast to the depots on the East Pier, Traders’ 
Wharf and Coal Quay for the use of the shipping. 

The repairs of the Mail Packet Pier and shed have 



Donagliadee Harbour, County Down. 

The toe of the sea-slopes of the south pier was dis- 
placed by the storms in the spring of 1868 ; this has 
been efficiently repaired, and some small breaches in 
the upper portion of the sea pavement have also been 
repaired, as well as the parapet at Lemon’s Wharf. 

, r .._ / The surface of the roadway of the piers, &c , were 

„ ... progress daring the last twelve months, and repaired and cleaned, and the cranes, stores, workshops, 

are now just complete. In carrying out this work with &o., were painted and repaired. 

as little inconvenience to the conduct of the mail ser- During the summer of 1868 a small steamer was 
vice and passenger traffic as possible, it was necessary started in the passenger traffic between this port and 
to .provide a new berth for the mail steamers at the Portpatrick, making two trips each way daily, and was 
inner end on the east side of the pier ; this entailed the much used by persons going from the North of Ireland 
necessity of removing a number of largo boulder stones to Scotland and the North of England— the passage 
from the bottom to make sufficient water, the facing of occupied about 1-| hours, 
the pier with whole baulk wall fenders .and theconstruc- 

tiou of a temporary platform for the landing of the Dunmore Harbour , County Waterford. 

passengers, mails, etc., as well as the construction of a The repairs of the sea pavement of the pier were 

temporary line of rails to bo used by the railway trains continued during the last filteen months and are now 

in lieu of the turn-table at the pier head. These pre- all hut completed, the work was several times inter- 

S 'ions being complete the steamers took up this new rupted by storms, which are frequent at this very ex- 
on the 14th of May last, and the works on the posed situation, 
west faoo of tlio pier were commenced. A lino of Tho Ashlar stones in the sea pavement that were 

double piles wore driven at 7 feet apart parallel to displaced have been reset, and a large quantity of 

and at 12 feet from the faco of the pier, these were heavy rubble stone has been tipped in over the too to 
braced from tho pier and secured to it, and were protect it from further damage. 

sheeted on the outsido by half- baulk timbers, which The flagging on the top of the stores has been com- 
were again plated with lialf-round iron bars 5-inch by pleted. and withstood tho heavy seas of the last winter 
1-inch. The entire of tho stone platforms at either washing over it. 

side were taken up and resot, and needles introduced A length of 30 perches of new road was formed from 
through the pier undor tho platforms and railway at the hotel approaching the harbour, which will be a 
overy 9 feot. Tho base stones of tho shod were taken great improvement and leave better sites for building 



up and reset, the columns adjusted, and new 
serted in place of thoso broken. The face wall of the 
pier was underpinned with dressed stoues by divers, 
and after the piles wero driven a buttress of stonework 
was formed round them and up against the wall. This 
work, which was necessarily a very tedious one, was 
carried out with the utmost energy ; it was frequently 
interrupted by the mail packets coming down on the 
works during its progress, but every possible conces- 
sion was made to facilitate tho transit of the mails and 
passengers at this important packet station. The work 
lias been so far completed without any accident or 
serious delay to the mails. 

A temporary pavilion was erected on the Victoria 
Wharf on tho occasion of the visit, of their Royal 
Highnesses tho Prince and Princess of Wales on the 
15 th April, 1868. 

A steam dredging vessel and barges have been pur- 
chased, and arrangements aro being made for dredging 
out the depositof sand and mud that has been accumu- 
lating in the harbour since its construction. 

Howth Harbour, County Dublin. 

The works of maintenance executed during the last 
fifteen months consist of the repairing and cleaning of 
the surface of the roadways of tho cast and west piers 
and road to Kilroclc Quarry, all of which have been 
thoroughly coated with broken stones ; on the west 
pier a footpath 6 feet in width was formed from the 
railway station to the Mariners’ Church ; on the east 
pier a length of 460 feot of the quay wall was raised 
about 3 feet with solid masonry, and coped on top, 
paved at back, and a flight of cut stone steps built into 
the wall, and a portion of tho sea-slopo that had been 
injured was repaired. 



purposes. 

The following is the quantity of work done : — 

1,140 square yards flagging set on stones. 

50 lineal feot cut-stone steps. 

16 „ perches fence wall built. 

120 square yards ashlar pavement reset. 

2,500 cubic yards rubble filling at toe of sea slopo. 

1,200 „ excavation offbearing in quarry. 

Fishery Piers and Harbours. 

KUlceel Pier, County Down. 

This pier was constructed under the Board by daily 
labour, under a resident clerk of works, and was com- 
pleted in accordance with tho original design and with- 
in the original estimate, on the 1st June last. 

Pending the consideration of the proposition from 
the promoters of the pier for further works, it was un- 
fortunately visited on the 12th August last by a most 
extraordinary mountain flood, which washed over the 
entire surface of the upper work, tore away the weir, 
tho greater portion of the north retaining wall, and un- 
dercut the quay wall of the pier iu two places, and 
at the same time depositing a very large quantity of 
gravel and stones in tlio harbour; since then the injury 
to the pier has been repairer!, and the greater portion 
of the gravel deposited by the mountain flood removed; 
but the small amount available for tliis purpose being 
expended the works were suspended on the 1st March 
last. 

Newcastle Pier, County Down. 

There were no works executed at this pier under the 
Board during the last fifteen months. It has been 
seriously injured by the storms of last winter. 
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Spiddle Pier, County Galway. 

During the last fifteen months considerable progress 
has been made with this 'work, which received little 
injury until the storm on the 31st January last, when 
the outer and unfinished portion was thrown down for 
a length of 100 feet and 6 feet in depth, but it is now 
rebuilt, and the entire of the works are in a favourable 
state. 

During the spring of each year these works are 
nearly suspended for want of labourers, those usually 
employed being the local farmers, who are obliged to 
attend to their little holdings to get in the crops during 
the months of March and April. 

Quantity of work done during last 15 months : — 

370 lineal feet of pier, nearly finished. 

180 „ „ ,, in progress. 

1,4:34 cubic yards masonry in mortar. 

2,058 „ „ „ set dry. 

2,836 superficial yards sea paving. 

3,006 enbic feet -ashlar in coping steps. 

24,595 cubic yards filling in pier. 

Clifden Quay, County Galway. 

The extension of the quay, pitching, and half-tide 
barriers were completed by the end of last summer, the 
removal of some rocks at the entrance of the channel 
was then commenced, but in consequence of the rough- 
ness of the weather the work was suspended for the 
winter. It was resumed last February, and if the 
weather continues fine will be completed in two 
months. 

Quantity of work executed : — 

185 cubic yards masonry in mortar. 

1,121 „ „ _ set dry. 

579 cubic feet ashlar in coping stops, &e. 

1,181 cubic yards, filling. 

45 ,, rock excavated. 

Barnaderg Pier, County Galway. 

This work was completed on the 1st of March, 186S, 
that done during the preceding two months being 
little more than finishing off. The entire work was 
done within the estimate. 

Quantity of work executed 

12 cubic yards masonry in mortar. 

16 „ ,, set dry. 

90 cubic feet coping. 

120 cubic yards rock excavation. 

80 „ gravel „ for filling. 

Leenaun Pier, County Galway. 

This work was completed in December, 1867 (as 
stated-in 'my last report), but it was found necessary to 
form a small slip or pathway from the road at the end 
of the West Pier to the shore for the convenience of 
bringing up seaweed, ifcc.,theoriginal passage havingbeen 
closed by the construction- of the pier. This slip was 
formed in the month of March, . 1868, and the entire 
work completed - within the- estimate. 

Lady Elizabeth?* Cove Pier, County Waterford. 

This work- was commenced in the autumn of 1867, 
bat little was done further than excavation in. the site 
of- the pier and harbour, and preparing material, until 
the spring of 1868. It was then pushed on with 
vigour. The approach road or wharf wall was com- 
pleted for its entire length of 180 feet, and the pier 
run out for its' whole length of 230 feet,, and raised to 
within 2'feet of finished height or level of bottom of 
coping by 28th September, 1.868, when a severe storm 
set in, andiacting on the unfinished work threw down 



on an average 9 feet in height of the work ; consider- 
ing it useless to attempt to reconstruct it at such an 
advanced season, the works were suspended for the 
winter; some heavy stones were placed on the struc- 
ture to protect it from further damage, and a few men 
employed quarring stones necessary for its completion 
during the winter. Arrangements are now made to 
push on the work with vigour, and it is expected to 
have it complete early in the ensuing summer. 

Quantity of work done : — 

20 cubic yards masonry in mortar. 

1,420 „ „ set dry. 

540 cubic feet ashlar in coping steps, &c. 

2,660 cubic yards, filling. 

560 „ stones quarried and part hammered. 

Bantry Pier, County Cork. 

This work is being done by contract. It was com- 
menced in May, 1867, and has been proceeded with 
slowly up to the present. There is 230 feet in length 
nearly finished ; a further length of 45 feet to level of 
coping, and 60 feet more in progress. 

The removal of the rock at the inner face of the 
pier is completed to low water level. 

Quantity of work executed : — 

955 cubic yards masonry in mortar. 

360 „ „ set dry. 

31,240 cubic feet ashlar in face parapet and coping. 
4,192 cubic yards filling rock. 

240 „ excavation in clay. 

Drainage Maintenance Act, 1866. 

Lough Dalla District, County Mayo. 

The repairs of the works executed for the drainage 
of this district have been executed by contract at an 
amount slightly in excess of the estimate. They were 
commenced 20th June, 1868, and completed by 8th 
September, after which they were maintained by the 
contractor until 9th December, 1868, when they were 
finally taken off his hands. The works consisted in 
the scouring up of 1,717 perches of main channel and 
2,064 perches of drains, principally through bog. Tin- 
land was much improved by the execution of the 
works. 

Balia Distinct, County Mayo. 

The repairs of the works in this district were ex- 
ecuted by daily labour. They were commenced 20th 
March, 1868, and completed 8th December, 1808. 
They consisted in the scouring up of 3,600 perches of 
main ohannels, and 2,340 perches of tributary drains, 
as ‘also the reconstruction of an accommodation bridge. 
These works had been very much neglected, and 'the 
efficient repairs now executed, if properly maintained 
by 1 the proprietors and occupiers, will ensure very great 
benefit to a large tract of valuable land. 

Piers and Harbours Maintenance. 
Belmullet Canal, County Mayo. 

The Swivel Bridge at Belmullet having become use- 
less from decay and neglect of the county authorities, 
its reconstruction by tire Board was ordered by the 
Treasury. 

The work was commenced in December last. In the 
first instance a temporary bridge was erected, theuld 
structure was then removed, and is now in progress of 
reconstruction, aud it is expected will be completed by 
the end of this month. 

James J. Boyd an, o.e., Assistant' Engineer, 
Office of Public -W orke, 

5th April,. 1869. 

The Secretary Board of Works. 
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Report of Mr. John S. Mason, c.e., Engineer ia charge of Ulster Canal. 
For the year 1868. 



Monaghan, 10th April, 1869. 

Sib, — I beg to furnish the annual report on the 
works of repair and maintenance on the Ulster Canal 
during the past year. 

The works of repair, chiefly on the Clones and 
Lough Erne levels, remaining from the previous year 
to he done, have been finished, and the entire length of 
navigation (46 miles) is now in good order as regards 
the locks, embankments, and towing-paths ; but the 
supply of water has to be provided, and the works in 
connexion with the extension of the reservoir, and 
making an alteration in the head feeder, will occupy 
this summer to complete. The maintenance of the 
several works along the canal has been attended to — 
puddling the slopes where leakages were observed, and 
keeping the towing-paths and fences in good order. 

The principal works finished during the year are 
detailed in the following divisions : — 

Charlenumt to Caledon — 14 miles. 

The works in this division are in general good order, 
and traffic was allowed on part of it throughout the 
year. Some puddling was done in the short reaches 
between the third and sixth locks, where an open-jointed 
rock underlies and leakages are liable. In the month 
of December last an extensive slip, 50 yards in length, 
occurred in one of the high embankments near Battle- 
ford-bridge, adjoining the river Black water, carrying 
about half the width of the embankment into the 
river; bat, being observed in time, the injury did not 
extend farther. The slip was repaired by building a 
wall to support the embankment, and reforming the 
slope and towing-path. The level has since been kept 
at the usual height of water, and the new work stands 
well without any settlement. During the summer the 
Caledon level was run dry, and the bottom cleared of 
weeds and mud, of which thore were large accumula- 
tions at the places whore two feeders enter the canal. 
A large slip from a sidelong cutting, near Battleford, 
was also removed, and this reach — 10 miles long — is 
now in good order, carrying occasionally lighters with 
traffic to Caledon. Two overflows on this level were 
repaired and regulated to keep the height of water at 
•1 feet G inches on the lock -sills ; and tho lock sluices 
were refitted and repaired whore any leakage was 
observed, with other minor works of maintenance. 

Caledon to Monaghan — 11 miles. 

Advantage was taken of tho very dry summer to 
clear out the mud in the bot tom of the canal for nearly 
the entire length of this division, and removing several 
slips, in sidelong cuttings, two of which, situate near 
the ninth and seventeenth locks, have for yoars past 
required constant clearing. Sowers were made at the 
former, and a retaining wall was built at the latter, 
and both have stood well during the winter. On tho 
Caledon reach the bottom of the canal was above the 
level of the lock-sills in a few places, and the shoals 
have been removed, enabling trade lighters in tbe latter 
part of the year to pass with full loads to Monaghan. 
A lifting timber-bridge at Tynan was repaired by re- 
newing the sheeting of the roadway, and making an 
approach with clay, supported with walls in place of 
the timber planking, which was removed. A small 
stream tunnel, passing undor the canal near the tenth 
lock, was found leaking, and tho puddle was renewed ; 
also a large leakage was found passing undor tho upper 
wing walls of the tenth lock. The holes were carefully 
closed, made stanch, and tho joints of the masonry 
cemented. The sluicos of tho lock wore refitted and 
repaired, as also tho other locks and sluices in this 
division. A small portion of fencing at Killcef, erected 
at the top of a deep cutting, slipped, and a new fence 
was made farthor back from the edge. Near Martin’s 
Bridge the embankments were puddled, and leakages 
were stopped in several places on the Tyhollan level, 
ogether with the repairs of towing-paths and other 

works of maintenance. 



Monaghan to Smithbord ’- — 8 miles. 

The embankments at Monaghan, formed on a swampy 
ground, having, settled down, required further raising 
and puddling. The embankment next Spark’s Lake 
has a soft, boggy foundation, and will perhaps re- 
quire to be raised again ; but at present the works are 
in safe good order. A stream passes under the canal 
near the lake, but the tunnel was not sufficient to pass 
an extraordinary flood last February, which, rising on 
the lands on the upstream side, flowed into the canal, 
endangering the embankment with the risk, if a breach 
occurred, of flooding the town. To prevent this, the 
banks were cut on both sides of the canal in firm 
places, and the flood passed in and out at the opposite 
side without injury to the works. At Drummaconnor 
a larger stream joins, and, rising above the embankment 
which separates it from the canal, made a breach, 
carrying about twelve yards of the bank into the 
canal, and it was necessary to cut the banks of tbe 
canal where there was sufficient outfall to let off the 
large quantity of water that overflowed into the canal. 
The breach was immediately repaired, and the top of 
the shoal formed by the breach has been removed. 
Part of the canal was cleared of mud at the swamp 
near the nineteenth look, and between the twentieth 
and twenty-second locks the embankments were 
puddled where leakages were observed ; and, with the 
exception of the shoal at Drummaconnor, which cannot 
he removed at present, the works in this division are in 
good order. The lock sluices were refitted, and the 
joints of the masonry cemented. The feeder between 
Quig Lough and the canal was deepened and cleared 
of mud, and the fences are now being made, with 
other works of maintenance in repairing the towing- 
paths and fences along the canal ; also a metal pipe 
passing under the canal for supplying the convent at 
Monaghan with water, and rebuilding a wall at Stores 
which was blown down. 

Smithboro’ to Clones — 6 miles. 

The work done in this division was chiefly near 
Clones, where tho embankmentswere raised andpuddled, 
requiring a large quantity of clay to be boated for the 
repairs, and the towing-paths were formed and metalled. 
The Granshaw level, about four miles in length, was 
laid dry during the summer, and cleared of weeds and 
mud, and tbe slopes of the canal were in several places 
puddled to stop leakages. Some of the embankments 
may require more puddling, but the works are other- 
wise in good repair, including the locks, lock-gates, 
sluices, and timber bridge, and the maintenance of the 
works has been attended to in keeping the fences and 
towing-paths in good order. 

Clones to Lough Erne — 7 miles. 

The works of puddling and raising embankments, 
forming and metalling towing-paths, were continued 
from last year, and have been finished. A large 
quantity of elay and materials were boated for the 
purpose. On the Clones level a slip in one of the 
embankments between Munwilly and Clongowna 
bridges occurred in the early part of the year, and 
it was necessary to remake tho embankment. The 
Lough Erne level was laid dry in the summer, and 
some high portions in the bottom, together with the 
weeds and mud, were removed. The slopes also near 
and adjoining lough and bog were very leaky, and 
required to bo puddled. The Clones level is now being 
cleared of mud, which only in a few places has accu- 
mulated in heaps, caused by decayed, weeds, and mud 
brought into the canal by drains and water-courses. 
The works at this end of the canal, which were in a 
ruinous useless state before the repairs were com- 
menced, are now in good order; hut as works of main- 
tenance, some further puddling may be necessary when 
the levels are again filled, and additional metalling of 
towing-paths after the new work has settled. The 
lock-gates’ sluices were refitted and made stanch, am] 
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Appendix 1). the roadway of a timber bridge at Drumsloe, crossing 
"T - . ,, the canal, was kept in good repair. 

J b^Mason * The following is a summary of the principal works, 
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structions, and weeds, 


16 


3,449 


j 3,567 


648 







The weed anachciris alsinastrum, which of late years 
has been such an obstruction to navigations, continues 
to grow abundantly, and before opening the canal for 
traffic it will require a general clearing of weeds and 
mud, which latter obstructs the canal in some places 
where, owing to other work requiring water for carry- 
ing materials, the reaches could not be run dry during 
the past year. The canal slopes will also require re- 
pairs while the water supply is deficient, as the puddling 
is injured by exposure, causing the clay to shrink and 
split j the last summer was very trying on this class 
of work, showing its effects in leaky embankments 
when the reaches were again filled with water. 

In the month of February there was an extraordinary 
high flood in the rivers and streams adjoining the canal, 
in some places overflowing its banks and making a small 
breach at Drummaconnor, but further damage was pre- 
vented by cutting gaps in the banks where there was 
sufficient outfall to let the overflow pass out of the 
canal and prevent the levels rising above the embank- 
ments ; otherwise the works escaped injury. 

The surveys, levels, and borings, in connexion with 
the reservoir for supplying the canal, were completed 
in the summer months, and plans have been prepared 
for building a weir across the river Black water, and 
making a new head feeder to catch the overflow water 



of the head weir at Bellanode mill during floods in the 
River Blackwater, and to convey it to the present re- 
servoir at Quig Lough, which is to be extended by in- 
cluding about thirty additional acres of bottom lands 
immediately adjoining. Only a short embankment will 
he required to pond about seven millions of cubic feet 
of water, and as the works are not of an extensive 
character they are likely to be fiuished this summer ; 
and as soon as the legal arrangements are completed 
for taking a supply of water, during floods in the River 
Blackwater, the canal may he opened to the public for 
traffic. 

The canal was not open for traffic during the year, 
but, by permission, lighters were occasionally allowed 
to pass between Charlemont and Monaghan, and 2,090 
tons of corn, coals, timber, guano, flax seed, and ashlar 
building stones were boated by the canal. During the 
summer months only a few miles could be used for want 
of water, otherwise a much larger tonnage would have 
been conveyed, as the public appear anxious to take 
advantage of so cheap a mode of conveyance ; and the 
works now completed on the western end of the canal 
will, I expect, considerably increase the traffic in con- 
junction with a steam tug-boat that has been established 
on Lough Erne, the proprietor of which has informed 
me chat the steamer will attend at the canal when re- 
quired, to convey lighters with traffic to any of the 
ports round the Lough, and steam boats for a similar 
purpose are likely to be employed on Lough Neagh 
connecting the several navigations with Belfast and 
Newry. There is, therefore, every prospect of the 
canal having a full share of its own suitable trade, in 
carrying heavy goods and being beneficial to the large 
districts bounding the Loughs at each terminus, and the 
counties through which it passes. 

I am, Sir, your obedient servant, 

John S. Mason, c e. 

To Edward Hornsby, esq., Secretary, 

Board of Public Works, Dublin. 



the State of the Shannon Navigation from 
to the Boyle Water from ita Junction with the 

Shannon to Drum Wharf, near Boyle. For year ending 31st March, 1869. 

Shannon Bridge. 

The exterior and interior of the toll collector’s house, 
and office were liinewaslied, and all timber work painted 



lteporc of Mr. Report of Mr. James M. Meruick, Inspector, on 

James M. ~ ~ T * +h ‘ 

Merrick, 

Inspector. 

Inspector's Office, Athlon e, 

31st March, 1869. 



Sib, As directed by your letter of the 4th January 

last, I beg leave to forward my report on the state and 
progress of the works in my charge for the past year. 

I am, Sir, your obedient servant, 

James M. Merrick, Inspector. 



two coats oil paint. The flues and fireplaces were re- 
paired. 

The heel stones and pavement, at the approaches to 
swivel bridge, were roughed where worn smooth, to 
prevent slipping. 

Aihlone. 



To the Secretary, Board of Public Works, 

Custom House, Dublin. 

Navigation Course from Shannon Harbour to Battle 
Bridge Lock. 

The following works have been executed for the 
maintenance of the navigation course Seventy-nine 
miles between Shannon Harbour and Battle Bridge Lock, 
through Loughs Ree, Forbes, Bofin, Bodarrig, <tc. ; 5 
larch guide-piles and 1 iron perch and disc have been 
erected ; 2 new timber buoys moored ; 9 iron and 6 
timber buoys taken up, repaired, painted and remoored ; 
40 guide piles have been bushed at top ; 10 timber and 
3 iron discs have been erected on piles, to make them 
more visible in fog or twilight ; 3 stone beacons were 
repaired and underpinned; and all the above piles and 
buoys were either painted in red oil paint, or coated 
with black naptha varnish, being tko distinguishing 
colours for either side of the navigation course. 

In consequence of the unusual heat of last summer, 
the growth of the aquatic weed anacharis alsinastrum 
was increased in the shallow parts of the River Shan- 
non and the Boyle Water to a great extent. It did not, 
however, materially interfere with the navigation. 



The toll collector's residenco and office have been 
thoroughly repaired, and all timber work painted in 
oil paint two coats. 

The lock -gales were scraped and tarred, and all iron 
work painted in oil paint two coats. The traversing 
rollers of the lower lock-gates wore taken out and the 
axles turned ; new brasses for the axles to work in 
were also substituted for those worn out. Four new 
cast-iron friction rollers were inserted in the chain gear 
boxes to replace others worn out. 

The boundary wall, at west side of river below the 
lock, being damaged by the floods, was repaired with 
15 cubic yards of rubble masonry. A rubble masonry 
gate pier has been built at the entrance to East Spoil- 
bank, and a new iron gate lias been erected to replace 
timber one decayed. 

A now boat shed lias been orcclod in tlio store yard, 
32 feet long and 9 feet wide, of £-iucb deal boarding, 
for the preservation of small boats during tlic winter. 
The anchor boat was repaired, caulked, and tarred; 
one small boat has been repaired and painted two coats 
oil paint. 

A new gas lamp lias been erected at the lock to re- 
place old one. 
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The Connaught wharf has been metalled with 46 tons 
of gravel. 

A leakage having occured in the regulating weir-wall, 

I a portion of the old backing was removed and replaced 
by 150 cubic yards of puddle, and the leak effectually 
repaired and stopped. 

Lanesborough. 

The toll collector’s office at this station was lime- 
washed inside. A new water gauge has been erected 
at the wharf. 

Tarmonbarry. 

The lock-gates havebcen scraped and tarred, and a new 
foot-board of Memel timber has been erected, 20 feet 
by II feet by 2 inches, on west side of lower lock gate. 

Gloondrah. 

The interior and exterior of toll collector’s house 
and office were lime-washed. 

A new timber gate (9 feet by 4 feet) was erected at 
entrance to towing-path. 

The lock-gates were scraped and tarred, and iron 
work painted in oil paint, two coats. 

The toll collector’s small boat was repaired and new 
oars supplied. 

Jiooskcg. 

The toll collector’s house and office have undergone 
sundry repairs. 

One hundred perches of old canal back drain, west 
side, have been scoured up ; also 90 perches of back 
drain, at east embarkment, scoured up. 

A new iron gate (9 feet wide) and stone pier have 
been erected at entrance to Infirmary Lauds from 
wharf. 

The lock-gates wore scraped and tarred, and the iron- 
work painted in oil paint, two coats. 

The collector’s small boat at this station was re- 
paired. 

Jamestown Canal, Loch, and Mill luiUlimj. 

The lock-gates were scraped and tarred, and the iron 
work painted in oil paint, two coats. 

A largo quantity of weeds and deposit wero removed 
from forebay of lock. 

The slating of Jamestown mill building was repaired. 

Carrick-on-Shannon. 

The timber work of toll collector's house and office 
was painted in oil paint, two coats. 



Battle Bridge and Lougli Allen Canal. Appendix D. 

Four hundred and seventy perches of catch drain on jj C j, or t 0 | j{ r . 
the Lough Allen Canal was scoured up, and the 8-foot James M. 
culvert cleared out. Merrick, 

A new swing beam to replace one decayed at Battle Inspector. 
Bridge Look, was erected. The lock-gates at Battle 
Bridge and Drumleague were scraped and tarred, and 
iron-work painted in oil paint, two coats. 

The toll collector’s house and office at Battle Bridge 
was limewaslied and the store and out-office3 repaired. 

Twenty lineal yards of hanking, 3 feet wide, have 
been raised 1 foot along the canal, near Drumleague, to 
prevent the water from overflowing during the high 
floods in December. 

The lock -house at Drumleague was limewaslied. 

The chamber and forebay of Battle Bridge Lock will 
require extensive repairs next summer, in consequence 
of increased leakage during the last winter. 

The Boyle Water. 

The navigation coarse has been efficiently maintained 
from its junction with the Shannon to Drum Wharf, near 
Boyle, passing through Lough Key. 

The lock-house at Knockvicar was limewaslied, and 
the tiinber-work painted in oil paint, two coats. 

Six new guide piles were erected between Knoak- 
vicar Bridge and the Shannon, and all other piles 
painted. 



The Steam Dredger. 

The Steam Dredger and one barge have been brought 
from Rooskey to Atblone, as being a more suitable place 
for having repairs effected. 



General state of the l! r ov&s. 

The general state of the works is most satisfactory. 
The harbours and wharves at Lecarrow, Dromod, 
Drunisna, Carnadoe, Jamestown, Kilbride, and Drum- 
shambo, on the Shannon, as also Coothall, Knockvicar, 
and Drum Wharf, on the Boyle Water, are in good pre- 
servation. 



James M. Merrick, Inspector, 
Shannon Office, Atblone, 

31st March, 1869. 



To the Secretary, 

Board of Public Works, 
Custom House, Dublin. 



Report of Mr. William Molloy, Inspector, on tin 
District), the Maigue Navigation and 

Shannon Office, Limerick, 

10th February, 1869. 

Sir, — 1 lieg leave to submit to you for the informa- 
tion of the Board, the following report of the state of 
the works on the Lower and Middle Shannon, for the 
year 1868, which have been carefully maintained 
(luring the past year, and are all uow in a good state of 
repair. 

Querrin. 

The roadway and wharf at this station have been 
repaired with 20 cubic yards of strong shingle, the 
retaining wall of the roadway underpinned. 

Kilrush. 

The roofs of the shed and offices have been repaired 
with felt, and coated with Stockholm tar. The two 
hoisting cranes scraped and paintedin oil, the stone stairs 
and landings having been worn, smooth grooves had to 
he cut in them to prevent accidents from occurring to 
the passengers going to and from the steamers. 



i State of the Shannon Navigation (Limerick 
Careigaholt Pier. For the year 18G8. 

Foynes Harbour . 

The wharf has been repaired with 40 cubic yards 
of broken stones, and 20 tons of gravel, the back- 
stays of the two hoisting-cranes have been coated with 
Stockholm tar. The accumulation of silt is still on the 
increase, which very much affects vessels entering or 
leaving the harbour. Except at high water, the passenger 
steamers are now obliged to lie up at the end of the 
pier, so as to enable them to depart on the arrival of the 
trains from Limerick, this harbour requires very much 
to be cleaned out. 

Kildysart Pier. 

The pier and causeway are in good repair, no expendi- 
ture incurred during the year. 

Clare. 

The wharf has been repaired with 35 cubic yards of 
broken stones, the backstays of the crane coated with 
Stockholm tar, the mast and iron work painted in oil, 
the ofliee lime-whitened. 



Report of Mr. 
William Mol- 
loy, Inspector. 



Salecn. 

The wharf has been repaired with 30 tons of strong 
gravel, the collector’s house lime- whitened, the doors 
and windows painted two coats in oil paint. 

KUieevy Pier. 

The works in good order, no expenditure incurred 
during the past year. 
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Limerick Navigation. 

The canal banks, wharves, roadways, bridges, culvorts, 
and towing-paths between Limerick and Killaloe, a 
distance of 16 miles, have beoncarefnllymaintained; the 
floods during the month of December had overflown the 
trackway between O'Brien’s Bridge and Cussane lock on 
the Shannon level, which caused several slips to take 
place in them; they were attended to without delay, and 
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Appendix D. consequently without inconvenience to the trade. The 

wharf and roadway between Glare-street and the canal 

stores, have been repaired with 95 cubic, yards of broken 
stones, the cast iron pillars erected thereon the previous 
year, have been cleaned and painted in oil paint, the 
collector’s and inspector’s offices painted inside two coats. 
The woodwork of the several look -gates, twenty-two in 
number have been scraped, cleaned, and coated with 
Stockholm tar, the ironwork painted in oil, and the usual 
necessary repairs executed. There has been one pair of 
gates made and erected atPark lock, ISfeet 6 inches deep; 
aud one half gate made and erected at Monask ea lock, 
17 feet deep; eight new foot boards of native elm 
12 feet long, 18 inches wide, and inches thick, 
plated on edge with half-round iron, two uprights and 
brackets, two oak loggerheads monnted,one new sluice, 
and five balance beams have been put on the several 
gates. The lock-houses, stores &c , twenty-one in 
number, have been lime-whitened, the roofs repaired, 
four window sashes glazed and put in, with one new 
floor laid on inches by 2 inches joist, covered with 
^-iuch boards, in Moyes lock-house. _ The towing- 
paths, banks, and slopes have been repaired with 320 
tons of strong gravel, 100 yards superficial of stone 
pitching, and 125 yards of sodding, 1,456 lineal perches 
of boundary drains cleaned and deepened, 510 tons of 
gravel dredged with spoon hag aud removed from the 
canal at Moyes. The weed ( anacliaris aldnaslrum) has 
not given so much trouble this .year as heretofore, as it 
appears to decrease in the canal, while itseems to increase 
on the sides of the river, 640 lineal perches of the canal 
cleared of weeds which were obstructing the trade 
boats. One wooden bridge over tlie mill-race at Plassey 
renewed, with two oak girders 12 feet long, 8 inches by 
6 inches, covered with 3-inch deals. 

Arddoony River. 

The various floods in this river during the past 
year have brought down large quantities of gravel and 
shingle from the Clare mountains, which were trapped 
above the towing-path and prevented from being 
driven into the navigation course. 1,751 cubic yards 
of this gravel have been removed by horses and carts 
to the Spoil bank, a distance of 300 yards. 

Killaloe . 




loy, Inspector. 



• Cloonakeenogue Canal. 

The lock-house lime-whitened. Kilnascarriff 
swivel bridge repaired with 36 feet superficial of 
ballast sheeting 3-inch thick, and 460 lineal perches 
of boundary drain scoured and deepened* 

B'anagher. 

The roof of the store suffered some injury by the late 
storms, which has been repaired ; the collector’s house 
lime-whitened, and a new floor in one of the upper 
rooms 11 feet 6 inches by 7 feet, laid on #-inch white 
deal ; the office and wooden gate on the Leinster side 
of the river repaired. 

Shannon Harbour. 

The superstructure of the wooden bridge at the ferry, 
which is 200 lineal feet, became very defective — the 
chief part of it quite rotten and unsafe for horses to 
pass over — it has been all taken down and renewed, 
with two thorough girders of best red pine, each girder 
202 feet long, 14 inches deep, and 7 inches thick ; 38 
flooring joists 9 feet long, 7 inches deep, and 6 
inches thick; 190 lineal feet of roadway sheeting, 6 
feet 6 inches wide aud 3£ inches thick of best 
red pine ; 74 |-inch square bolts aud nuts 18 inches 
long; the whole properly secured and coated with 
well-boiled Stockholm tar. The approaches at both 
ends of the bridge have been raised 18 inches, the sides 
sodded, and 27 yards superficial of stone pitching on 
slopes made good. The landings for the ferry-boat 
on both sides of the river have been deepened, 
the approaches repaired, 10 strong piles of native 
timber driven, and 40 feet of waleing put on for the 
protection of the ferry-boat; tho ferry-house lime- 
whitened, the doors and windows painted in oil. 

General Navigation. 

The necessary guide piles, buoys, and beacons for de- 
fining the sailing course have been attended to, viz., 
six piles of native timber driven between Banaglieraml 
Portumna, six iron buoys replaced, which shifted from 
their position, nine buoys taken up, painted, chains 
reuewed, and replaced on shoals on Lough Derg ; one 
stone beacon built on Castle Parrel shoal Goose bay, the 
beacons on the Benjamin Goat’s road and Hare island, 
have been underpinned aud lime whitened. 



A slip in the retaining wall, towing-path, and para- 
pet of road wall had occurred after the floods in January, 
1868, which were necessarily attended to. . 226 cubic 
yards of earth had to be excavated. Retaining wall, 
50 feet long, 9 feet high, and 3 feet 6 inches thick, 
■juilt ; the parapet on road wall, 50 feet long, 3 feet 
6 inches high, and 18 inches thick, built in mortar^; 
the Church wall in the boat slip yard, 48 feet long, 7 
feet high, and 18 inches thick, underpinned ; the roofs 
of the stores repaired, and all the premises lime- 
whitened; the C dredger varnished outside, and painted 
in oil inside ; the wharf repaired with 10 cubic yards 
of broken stones. 

Scarriff and Tomgrany. 

The harbour and quays at both stations are in good 
repair. No expenditure incurred during the past 
year. 

Mount Shannon Pier. 

In good repair. No expenditure incurred during 
the past year. 

Portumna. 

The wharf has been repaired with 10 cubic yards of 
broken stones ; the old wooden jetty on tho north side 
of the canal being very defective had to be rebuilt on 
34 piles of native timber, 32 joists of red pine 10 feet 
long, 12 inches deep, and 4 inches in thickness, covered 
with 1,040 feet superficial of 3-inch pine sheeting. 



River Maigue Navigation. 

The works on this navigation are in a very good state 
of repair. The swivel bridge has been thoroughly 
scraped, cleaned, and painted, three coats in oil paint. 
The accumulation of silt in the harbour, 667 cubic 
3'ards, has been -removed. The collector's house lime- 
whitened, the doors and windows painted in oil. 

Carrigaholt Pier, County of Clare. 

The construction of this pier, which has been in 
hands for the past two years, is now fully completed 
and proves to be one of the best aud most useful works 
in the west of Ireland, as it affords shelter and is a 
safety harbour for all vessels entering therein in the 
roughest weather. The storms and almost unprece- 
dented high tides which we have had during and since 
the erection of this pier have done no injury whatever 
to the works, which is a stong proof of its stability. 

The quantity of work executed, viz., 3,026 yards 
cubic of excavation, 3,570 yards cubic of filling between 
walls, 1,171 yards cubic of squared punched masonry 
in face of wall set in mortar, 75 yards cubic hammered 
masonry pinning in face of wall, 340 yards cubic 
hammered ditto in parapet, 974 yards superficial 
squared hammered pavement, 670 yards superficial top 
pavement on wharf, 850 lineal feet of punched aud 
drafted coping, 6 wrought iron mooring rings, 12 inches 
diameter, sunk and leaded into heavy large stone blocks. 



JHeelicIc. 

The lock-gates repaired with 22 feet superficial of 
2 Is -inch red pine ; the gangways repaired with 82 feet 
superficial of 1-inch elm sheeting. Several leakages 
having appeared in the canal banks were attended to 
and stopped ; 292 lineal porches of drain cleaned up ; 
the lock-house and offices lime-whitened. 



I have tho honour to he, Sir, 

Your obedient servant, 

W iiiiiiAM Moiaoy. 



The Secretary, 

Board of Public Works, 
Custom House, Dublin. 
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